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PERSONALS. 


Mr. Edward McGovern, railway contractor, of Lancaster, 
Pa., died Oct. 1. 

M. Victor de Lesseps, son of the late Count de Lesseps, 
died in Paris, France, Oct. 6. 

Mr. James T. Goodwin, Superintendent of the Virginia 
Iron Works, Norfolk, Va., died Oct. 1. 

mr. W. H. Ferguson, Superintendent of the Dayton Coal 
& Iron Co., of Dayton, Tenn., has resigned. 

Capt. W. E. Nason, Superintendent of the Franklin 
Water-Works, Franklin, O., died Oct. 10. 

Mr. James Wood, proprietor of the Duquesne Tin Plate 
Works, ‘Pittsburg, Pa., died Oct. 2, aged 35. 

Mr. Chas. R. Kelsey, Manager of the Sweetwater Coal 
Mining Co., of Hopkins, Wyo., resigned recently. 

Mr. Thomas B. Packer, of the firm of Hubbard & Packer, 
mechanical engineers, of Pittsburg, Pa., died Oct. 5. 

Mr. H. McIntire, formerly Roadmaster of the Des Moines 
& Fort Dodge R. R., at Grand Junction, Ia., died Sept. 20. 

Mr. Chas. P. Russell has been appointed General Super- 
intendent of the North Adams (Mass.) Gas & Electric 
Light Co. 

Mr. Charles H. Russell, City Engineer of Providence, R. 
I, was married Oct. 7 to Miss Florence Russell, of Lock- 
port, N. Y. 

Mr. W. A. Wolford, Master Mechanic of the Cleveland, 
Cincinnati, Chicago & St. Louis Ry., at the Wabash shops, 
has resigned. 

Mr. Joachim B. Mathisen, of the firm of Howard & 
Mathisen, architects, San Francisco, Cal., committed sui- 
cide Sept. 26. 

Mr. E. W. Knapp, Master Mechanic of the Mexican Na- 
tional R. R., at Acambaro, Mex., has been transferred to 
the City of Mexico. , 

Mr. Henry Breed, of Lynn, Mass., died Sept. 27, aged 67. 
He was the first Superintendent of the Boston, Revere 
Beach & Lynn R. R. 

Mr. Henry Holmes, for several years Master Mechanic 
of the Wabash, St. Louis & Pacific R. R., died at East 
Buffalo, N. Y., Sept. 20. 

Lieut.-Com. William Wilberforce Gillpatrick, U. S. Navy, 
Light-house Inspector of the Fourteenth District, at Cin- 
cinnati, O., died last week. 

Mr. Bernard F. O’Connor has been elected President, 
and Mr. James M. Fish, Secretary, of the Underground 
R. R. Co., of New York city. 

Mr. E. D. Stegall has been appointed Master Mechanic of 
the Mexican National R. R., at Acambaro, Mex., to suc- 
ceed Mr. E. W. Knapp, transferred. 

Mr. D. R. Murphy has been appointed Division Super- 
intendent of the Duluth, Mississippi Kiver & Northern Ry., 
with headquarters at Hibbing, Minn. 

Mr. Adam Harkness has been appointed Division Su- 
perintendent of the Pennsylvania Coal Co., at Dunmore, 
Pa., to succeed Mr. Anthony Horan, deceased. 


Mr. W. H. Brehm has been appointed Master Mechanic 
of the Missouri, Kansas & Texas Ry., with headquarters 
at Parsons, Kan., to succeed Mr. C. T. McElvany. 


Mr. John L. Wigton has been appointed Master Car 
Builder of the Missouri, Kansas & Texas Ry., with head- 
quarters at Sedalia, Mo., to succeed Mr. J. Doyle. 


Mr. H. Walter Webb, Third Vice-President of the New 
York Central & Hudson River R. R., has been appointed 
Receiver of the Ogdensburg & Lake Champlain R. R. Co. 


Mr. Edwin Hawley, Vice-President of the Minneapolis & 
St. Louis R. R., has been elected President of the same, to 
succeed Mr, W. L. Bull, resigned, as noted in our last 
issue, 


Mr. R. Fitzsimmons, Acting Master Mechanic of the 
Mexican National R. R., at the City of Mexico, has been 
appointed Foreman of \Sngines, with headquarters at Sal- 
tillo, Mex. 


Mr. Paul Minnis, formerly General Manager of the Home 
Telephone Co., Mobile, Ala., has accepted the position of 
electrical engineer with the Best Telephone Mfg. Co., Bal- 
timore, Md. 


Mr. H. U. Wallace has been appointed Roadmaster of the 
First Division of the Iinois Central R. R., with head- 
quarters at Chicago, Ill., to succeed Mr. A. Philbrick, 
transferred, 
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Mr. Charles 0. Jolly, Superintendent of the Toronto 
branch of the Ontario Rolling Mill Co., has been made 


Superintendent of the New Haven Rolling Mill Co., New 
Haven, Conn. 


Mr. H. F. J. Porter, of Chicago, Ill., delivered a lecture 
on “Hollow Steel Forgings,’”’ illustrated by stereoptican 
views, before the students of Purdue University, Lafayette, 


“Ind., Sept. 28. 


Mr. T. F. Grover, Superintendent of the Milwaukee & 
Wuwatosa Electric Co., has been appointed General Man- 
ager of the Fond du Lac Electric Light & Power Co., of 
Fond du Lac, Wis. 


Mr. A. Philbrick, Roadmaster of the First Road Division 
of the Illinois Central R. R., at Chicago, [Il., has been 
transferred in the same capacity to the Thirteenth Divi 
sion, with office at Memphis, Tenn. 


Mr. Stewart Rapalje, of Northport, N. Y., died Oct, 8, 
aged 54. He was the author of a “Digest on Railroads and 
Corporation Decisions,"’ and was at one time the editor of 
“The Railway and Corporation Law Journal.”’ 


Mr. S. S. Babbitt, mechanical engineer, formerly with 
the Shoenberger Steel Co., has accepted a position as 
representative, in Pittsburg, Pa., of Wm. Todd & Co. 
and Wm. B. Pollock & Co., of Youngstown, Pa. 


Mr. George Senft, General Superintendent of the Ligonier 
Valley R. R., was shot and seriously injured in a conflict 
which occurred Sept. 29, at Ligonier, Pa., between two 
parties of laborers over a disputed piece of property. 


Mr. A. T. Sabin, Engineer of Maintenance of Way of 
the Chesapeake, Ohio & Southwestern R. R., has been ap- 
pointed Roadmaster of the Tenth Road Division of the 
Illinois Central R. R., his headquarters remaining at 
Louisville, Ky. 


Mr. Lawrence Fisher Frazee, Superintendent of the Ber- 
gen Point & Port Richmond Ferry Co., died Oct. 10, aged 
83. He was interested in the old Camden & Amboy R. R., 
and was active for many years in various branches of the 
Pennsylvania R. R. 


Mr. F. W. Brazier, General Foreman of the car shops of 
the Illinois Central R. R., at Burnsiae, Ill., has been ap- 
pointed Assistant Superintendent of Machinery of that road 
and of the Yazoo & Mississippi Valley RK. K., with head- 
quarters at Chicago, IIL 


Prof. William Kendrick Hatt has returned to Purdue 
University, Lafayette, Ind., to take charge of the work in 
Applied Mechanics in the Department of Mechanical En- 
gineering, having been pursuing for the past year a course 
of studies at Cornell University, Ithaca, N. Y. 


Mr. Edwin Mitchell, Assoc. M. Am. Soc. C. E., has 
opened an office at 5 East Lexington St., Baltimore, Md., 
as a civil and sanitary engineer. He is a graduate of 
Union University, Schenectady, N. Y., and has been en- 
gaged in municipal and railway engineering for the past 
11 years. 

Col. Augustus Boyd, retired iron manufacturer, of Phil- 
adelphia, Pa., died Oct. 5, aged 70. At the age of 21 he 
became the Manager of the Elizabeth Iron Furnace in 
Lancaster county, Pa. After the war, in which he served 
creditably, he engaged in the manufacture of iron at 
Coatesville, Pa. 


Mr. Lewis Kingman, Chief Engineer of the Mexican Cen- 
tral Ry,. with headquarters in the City of Mexico, has been 
engaged by the management of the Atchison, Topeka & 
Santa Fe Ry. Co. to inspect the entire Santa Fe system 
and report an estimate of what it would cost to reproduce 
the several lines. 


Mr. Geo, H. Sturtevant, Jr., and Mr. F. H. Todd, have 
formed a partnership under the firm name of Sturtevant 
& Todd, with offices at 506 Association Building, Chicago. 
They will make a specialty of municipal and railroad 
engineering, a field in which both have practised for 
several years past. 


Prof. C. P. Matthews has been called to the chair of 
Associate Professor of Electrical Engineering, Purdue 
University, Lafayette, Ind., and Prof. Winder F. Golds- 
borough, Associate Professor of Electrical Engineering, 
succeeds Prof. Harold Babbitt Smith, Professor of Elec- 
trical Engineering, resigned. 


Mr. C. F. W. Felt, formerly Resident Engineer of the 
Gulf, Colorado & Santa Fe Ry., was appointed Sept. 1 
Chief Engineer in charge of the maintenance of tracks, 
buildings and bridges and water service and all construc- 
tion work, with headquarters at Galveston, Tex., as was 
noted in part in our issue of Sept. 3. 


Mr. P. J. McWeeney, of Herkimer county, New York, has 
been appointed Deputy Superintendent of Public Works of 
the N. Y. State Department of Public Works, and will per- 
form the duties of Superintendent Aldridge in his absence, 
except those as a member of the State Canal Board and 
of the Capitol Construction Commissiwn. 


Mr. John W. Hill, M. Am. Soc. C. E., consulting engi- 
neer, of Cincinnati, O, and Mr. Geo. H. Benzenberg, M. 
Am. Soe. C. E., City Engineer and President of the Board 
of Public Works, of Milwaukee, Wis., have been selected 
by Mayor Swift, of Chicago, Ill., as two of the three ex- 
perts authorized by the special council committee to inves- 
tigate the matter of building intercepting sewers. 


Mr. Ira Judson Coe, civil engineer, was married Oct. 
14, to Miss Harriet Whiteman Halloway, daughter of 
the Rev. William W. Halloway, D. D., of Dover, N. J. 
Mr. Andrew H. Green, Jr., Manager of the Solvay Process 
Works, Detroit, Mich., was the best man, and Messrs. 
Daniel B. Clark, of the Metropolitan Water-Works, Bos- 
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ton, Mass., and Robert H. Jacobs, civil engineer, of the 
New York Water-Works, were the ushers. All thre 
were classmates of Mr. Coe, at Cornell University 


Mr. H. Collbran, President and General Manager of the 
Midland Terminal Ry., with office at Denver, Colo., has 
left for a six months’ trip to Corea, Asia, in the further 
investigation of certain mining and railway concessions ob- 
tained by him and others from the government of that 
country, Mr. W. T. Carley, a railway engineer of consid- 
erable experience in the south, and two mining engineers 
accompanying him. Mr. W. K. Gillett, Vice-President and 
Treasurer, will assume the entire management of the 
road during the absence of Mr. Collbran. 

Mr. J. B. Cleveland, Receiver for the Port Royal & 
Western Carolina Ry., with headquarters at Spartanburg 
Ss. C., has been elected President of the Charleston & 
Western Carolina Ry., which is a consolidation of the 
former named road with the Port Royal & Augusta Ry 
Mr. A. W. Anderson, Superintendent of the Port Royal & 
Western Carolina Ry., with offices in Augusta, Ga., will 


retain that office under the new organization. Mr. A. ti 
Porter, recently Superintendent of the Central of Georgia 
Ry., has been appointed Roadmaster of the Charleston & 


Western Carolina Ry. 

Mr. Robert Neilson, M. Am, Soc. C. E., General Super 
intendent of the Northern Central and the Philadelphia 
& Erie Division, Pennsylvania R. R., died, in Williams 
port, Pa., Oct. 12, aged 30) years. Mr. Neilson was born 
in Ontario, Canada, Aug. 1%, 18387. He graduated from 
the Renssalaer Polytechnic Institute in 1861 and entered 
the service of the Philadelphia & Erie Railway as rodman 
He has been connected with the Pennsylvania R. R. and 
its branches ever since. In January, 1882, he was ap 
pointed to the position held at the time of his death 
He became a member of the American Society of Civil 
Engineers on Feb. 17, 1869. 


Mr. Alfred F. Noyes, M. Am. Soc. C. E., of the firm 
of Noyes & Hazen, of Boston, died suddenly of heart 
failure on Oct. 12, at the age of 45. He was City Engineer 
of Newton, Mass., for the 15 years ending in the middle 
or latter part of 1803, when he resigned to accept the 
position of Assistant Chief Engineer of the Massachusetts 
State Board of Health. In 1895 he was appointed a mem 
ber of the Metropolitan Sewerage Commission, which has 
charge of the construction of a great system of trunk 
sewers for Boston and vicinity. Mr. Noyes had been 
President of both the Boston Society of Civil Engineers 
and the New England Water-Works Association. 


Major Wm. H. McClintock, Manager of the Alabama Car 
Service Association, died at Birmingham, Ala., Oct. 2 
He was born Dec. 13, 1844, at Edgefield Court House, $ 
C., and entered the railway service Jan. 1, 1881, being 
from that time until ‘82 Assistant Engineer on the Louis 
ville & Nashville R. R. During the following year he was 
Superintendent of the Road Department. and from Jan. 1 
ISS3, to April 15, 1886, Assistant Engineer of the Southern 
divisions of the same road, from Decatur to New Orlean 
On the latter date he became Kesident Engineer of the 
Atlanta & West Point R. R. and the Western Ry. of Ala 
bama, and held this office until April 1, ISS7, when he wa 
appointed Superintendent of the Columbus & Western and 
the Savannah & Western Divisions of the Central of 
Georgia Ry. At the end of 18S he was appointed Superin 
tendent of Roadway of the Louisville, New Orleans & 
Texas R. R., and General Superinmendent of the New 
Orleans & Northwestern Ry. in Sept., 18). In Feb., 1x1 
he was appointed to the office he held at the time of his 
death. 


Col. Levi K. Fuller, M. Am. Soc. M. E., ex-Governor of 
Vermont, died at his home in Brattleboro, Vt., Oct. 10 
He was born in Westmoreland, N. H., Feb. 24, 1841. 
When 16 years of age the Windham County Agriculturai 
Society awarded him a prize for a steam engine improve- 
ment. He subsequently went to Boston, where he took a 
course of scientific study. In 1860 he entered the Estey 
Organ Works, of Brattleboro, as a machinist and he was 
gradually promoted until he became Vice-President of the 
company, which position he has held for 20 years. In 
1873 he was tendered the appointment of commissioner to 
the Vienna Exposition by President Grant, but declined 
the honor, owing to pressure of private business. He was 
an active member of the American Association for the Ad- 
vancement of Science and of the American Society of Me- 
chanical Engineers. Mr. Fuller is said to have been 
granted over 100 patents upon his inventions, chiefly upon 
machinery for the manufacture of musical instruments. 
He was interested in astronomy and had an observatory 
attached to his residence with a fine equatorial! telescope. 
He held many town offices and in 188) was elected to the 
state senate. In 1886 he was elected Licutenant-Gov- 
ernor, and in 1892 was chosen Governor. 


William Harrison Grant, M. Am. Spe. ©. E., died at 
his home in Sing Sing, on Oct. 10. Mr. Grant was born 
at Neversirk, Sullivan County, N. Y., on May 15, 181f 
and he was educated at the New Paltz Academy. wher: 
he studied surveying. After some experience on the New 
York & Erie Railway, he continued his mathematica! 
studies at Ithaca Academy. He was then appointed 
assistant engineer on the enlargement of the Erie Cana! 
under the late William J. McAlpine and remained in that 
service about nine years, though for two winters he was 
a deputy clerk in the New York legislature and for a time 
assistant to Adjutant-General Niven. Laterhe wasan assist- 
ant engineer on the Hudson River Ratiway survey, under 
Chief Engineer John B. Jervis; but before this road was 
completed he was made Chief Engineer of the Cleveland 
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Zanesville & Cincinnati Railway, of which he constructed 
(4) miles. He then surveyed a railway from Georgetown 
to Hagerstown, Md., on a route afterwards occupied in 
part by the Baltimore & Ohio Railway. Returning to 
New York, he was appointed Superintending Engineer of 
Central Park and was cornected with that work until 
its completion. Mr. Grant was later made Civil and Topo- 
graphical Engineer of the Department of Public Works, 
with the Annexel District under his charge, and he 
was also constructing engineer of the same departincnt at 
a later period. In 1876 he formed a partnership with 
Donald G. Mitchell, as landscape architect. In 1878 he 


was employed upon the improvement of rivers and har 
bors in Maryland and Virginia and his last public josi- 
tion was that of Superirtendent of the new U. 5. Naval 


Observatory. He resigned all work in 1885 and took up 


his residence in Sing Sing. In addition to the profes 
sional work noted he was connected with the Ontario & 
Western and the West Shore railways and designed and 
partly constructed the Youkers water supply. A widow 


and three children survive him. 


Prince Michael Hilkoff, Imperial Minister of Ways of 
Communication of Russia, and the master spirit in the 
construction of the Trans-Siberian railway, was one time 
a resident of the United States, and is familiar with our 
methods of constructing and operating railways. As an- 
nounced in our issue of Sept. 17, this high official is 
now making an extended tour through this country for 
the purpose of further studying the latest American 
practice in railway engineering. A correspondent of the 
San Francisco ‘‘Chronicle,’’ presumably a member of the 
World’s Transportation Commission of the Field Colum- 
bian Museum, gives a detailed sketch of the career of 
Prince Hilkoff, and from this the following abstract is 
made: Prince Michael Hilkoff traces his descent from a 
princely Tartar house of six centuries ago. At the age of 
16 he was an officer in the Imperial Guards and served 
during the Crimean War. In 1857 he first visited the 
United States, bearing letters from the Emperor Alexan- 
der II., to President Buchanan, and he travelled very ex- 
tensively over the country, extending his journey as far as 
the Rocky Mountains. After spending another year in 
travel and study in Europe, he entered the service of the 
Foreign Office at St. Petersburgh at the age of 23. But 
the ukase of Alexander II. abolishing serfdom throughout 
Russia, reduced the head of the house of Hilkoff to com- 
parative poverty, and later family dissension led to the 
son Michael leaving home to seek his own fortune. He 
sailed for the United States, and arriving in Philadelphia 
he obtained work in the machine shops of a Mr. Wain- 
wright at a dollar per day, working under the assumed 
name of John Magill. In the service of Mr. Wainwright 
he went to the Argentine Republic and was for some time 
engaged in railway construction, and also obtained his 
first practical knowledge of locomotive engineering. He 
was finally called back to Russia by his father, but on 
his way home he spent some months in the erecting shops 
of a locomotive builder at Birkenhead, England. After 
some effort and numerous disappointments he obtained 
the position of superintendent of locomotives and railway 
carriages at Moscow, and remained there until about 
1879. In 1880 General Annenkoff commenced his famous 
railway movement into Central Asia, and he secured the 
services of his old friend and schoolmate, Prince Michael 
Hilkoff, as chief of the mechanical division of this work. 
He later became Chief Director of the Trans-Caspian rail- 
ways and Minister of Public Works of Bulgaria. In 1885 
arose the emergency for speedily pushing the Trans-Cas- 
pian railway to the Amu Daria, and General Annenkoff 
again called Michael Hilkoff to his aid. These two men 
built nearly 500 miles of railway between June 1, 1885, 
and Dec. 4, 1886. After serving 8 years in Central Asia 
and the Trans-Caspian region, Prince Hilkoff was made 
the director of several lines in European Russia, and in 
1804 he was promoted to the position he now holds. 


ENGINEERING SOCIETIES. 


COMING TECHNICAL MEETINGS. 


ENGINEERS’ CLUB a COLUMBUS. 
Get, 17. Secy., M. 8S. Hopkins, Columbus, O. 
ENGINEERS CLUB OF PHILADELPHIA. 
Oct. 17. “Electricity in Gold Milling,” by H. M. 
Chance. Secy., L. F. Rondinella, 1122 Girard St. 
ENGINEERS’ CLUB OF MINNEAPOLIS. 
Oct. 19. Secy., Elbert Nexsen, 1620 S. E, 4th St., Minne- 
apulis, Minn, 
ASSOCIATION OF RAILWAY SUPERINTENDENTS 
OF BRIDGES AND BUILDINGS. 
Oct. 20. Annual meeting, at Chicago. Secy., 8. F. Pat- 
terson, Concord, N, H. 
ENGINEERS’ SOC. OF WESTERN PENNSYLVANIA. 
20. Secy., Daniel Carhart, 410 Penn Ave., Pitts- 


burg. 
WESTERN BAD CLUB. 
t. 20. Secy., W. D. Crossman, The Rookery, Chicago. 
COLUMBIAN ENGINEERING SOCIETY 
Oct. 20. Secy., F. W. Hart, 15th and H Sts., N. W., 
Washington, 1). C, 
aunesoa INSTITUTE OF ARCHITECTS. 
Oct. 20, 21, 22. Annual meeting to be held at Nashville, 
or Secy., Alfred Stone, Providence, R. I. 
AMERICAN STREET RAILWAY ASSOCIATION. 
Oct. 20-23. Annual convention, at St. Louis. Secy., T. 
C. Penington, 2020 State St., Chicago. 
ENGINEERS’ AND ARCHITECTS’ ASSOCIATION OF 
SOUTHERN CALIFORNIA. 
Oct. 21. Secy., F. Van Vieck, Los Angeles. 
ASSOCIATION OF ENGINEERS OF VIRGINIA. 
Oct. 21. Secy., J. A. Pilcher, Roanoke, Va. 
BOSTON soci Y OF CIVIL’ ENGINERRS. 
Oct. 21. Secy., S. E. Tinkham, City Hall. 
AMERICAN INSTITUTE OF ELECTRICAL ENGI- 
NEE 


RS. 
Oct. 21. Secy., R. W. Pope, 26 Cortlandt St, New 
York city. 


WESTERN FOUNDRYMEN’S ASSOCIATION. 

Oct. 21. Secy., A. Sorge, Marauette Bidg., Chicago. 
ENGINEERS’ CLUB OF ST. UIS. 

Oct. ae “Boller Efficiency with Low Grade Fuels,”’ by 

H. Bryan. Secy., Wm. J. Bryan, Turner Bldg. 

AMERICAN SOCIETY OF CIVIL ENGINEERS. 

Oct. 21. “Suspension Bridges—A Study.’ by Geo. 8. 

rw. Secy., C. W. Hunt, 127 E. 23d St., New 


ork. 

CANADIAN SOCIETY OF CIVIL ENGINEERS. 
Oct. 22. Secy., C. H. McLeod, Montreal, Can. 
ee ee OF THE SOUTH. 

t. 23. pent ie Brown, ge Tenn. 
INDIANAPOL s ENGINEERING CLU 
Oct. 24. Secy., C. C. Brown, Saibanaa’ olis, Ind. 
CIVIL ENGINEERS’ CLUB OF CLEVELAND. 

Oct. 27. “Gas Producers and the Mechanical Handling 
of Fuel for Same,”” C. L. Saunders, Secy., F. A. Coi- 
burn, Case Library Bldg. 

WISCONSIN POLYTECHNIC SOCIETY. 

Oct. 27. Secy.. W. K. Means, Loan and Trust Uidg., 
Milwaukee, Wis. 

CHICAGO ELECTRICAL ASSOCIATION. 

Noy, 6 “The Metric System in Electrical Industries," 
by F. S. Hickok. Seey., J. R. Cravath, 810 Old Colouy 
Bldg. 


CIVIL ENGINEERS’ SOCIETY OF ST. PAUL.—At the 
meeting of Oct. 5, a discussion of continuous rails on 
concrete foundation in connection with asphalt pavements 
was opened by Mr. Wilson and continued by Mr. Curtin. 
Cc. L. Annan, Secy. 


IOWA ENGINEERS’ SOCIETY.—Articles of incorpora- 
tion of this society were filed for record on Oct. 3 in Des 
Moines, la. Incorporators are L. Higgins, C. R. Allen, 
Seth Dean, F. L. Easley and J. D. Wardle. The society 
is an organization of civil engineers. 


THE WESTERN SOCIETY OF ENGINEERS.—At the 
regular meeting of Oct. 7, a paper on ‘‘Steel for Boilers 
and Fire Boxes’’ was read by T. L. Condron, and H. F. J. 
Porter, of the Bethlehem Iron Co., spoke on ‘‘Steel 
Forgings,’’ illustrating his lecture by stereopticon views 
of steel in process of construction. 


BROOKLYN ENGINEERS’ AND ARCHITECTS’ AS- 
SOCIATION.—This society has been organized in Brook- 
lyn, N. Y., and all civil, mechanical, naval, military, elec- 
tric and mining engineers are eligible for membership. In 
the Brooklyn library an alcove with several thousand 
books of reference has been set apart for the use of the 
association. Mr. A. J. Provost is temporary chairman of 
the organization, and the committee which has been ap- 
pointed to draft a constitution and by-laws includes Mr. 
Provost, William G. Ford, Walter Meserole, A. J. Cald- 
well and George W. Wilson. 


AMERICAN RAILWAY ASSOCIATION.—At the meet- 
ing held in New York on Oct. 7, with the President, Mr. 
E. T. D. Myers, in the chair, the business consisted prin- 
cipally of the reading of reports from a number of com- 
mittees, including those on train rules, on gages, on gen- 
eral regulations, on standard wheel and track gages, on 
general regulations for employes and the report of the ex- 
ecutive committee. There are now 252 railway companies, 
operating 154,000 miles of road, represented in the as- 
sociation by their presidents, vice-presidents, general 
managers, general superintendents, division superintend- 
ents, or other officers of the operating departments. 


AMERICAN SOCIETY OF CIVIL ENGINEERS.—At the 
meeting on Oct. 7, Mr. Benjamin M. Harrod, Vice-Presi- 
dent, in the chair, the Secretary reau a paper by Mr. W. 
A. Rogers on “‘The Reconstruction of the Grand River 
Bridge."’ The bridge is on the line of the Chicago, Mil- 
waukee & St. Paul Ry., and the new structure consists 
of steel truss spans on masonry piers, replacing wooden 
spans on pile piers. The trusses were erected on the old 
piers and then shifted longitudinally onto the new piers. 
All the work was done by the Bridge and Building Depart- 
ment of the road. , 

The Secretary announced that althou.> ~ uOrary had 
been kept open every Wednesday evening during the sea- 
son, for about two years, on request of a number of 
members, the attendance has been very small. As a fur- 
ther experiment the Board of Direction has decided to 
keep it open every week day during November and 
December. He announced the deaths of Mr. Robert L. 
Harris, of New York city; Mr. Francisco De Garay, City 
of Mexico; and Mr. Vernon H. Gridley. 

The nominating committee has presented to the Board 
of Direction, as required by the constitution, the follow- 
ing nominations for the offices to be filled at the next 
annual meeting: President, Benjamin M. Harrod, New 
Orleans, La.; Vice-Presidents, George H. Mendell, San 
Francisco, Cal., and John F. Wallace, Chicago, II; 
Treasurer, John Thomson, New York city. Directors: 
James Owen, Newark, N. J.; Rudolph Hering, New York 
city; H. G. Morse, Wilmington, Del.; B. L. Crosby, St. 
ee Mo.; H. 8S. Haines, Atlanta, Ga.; and L. M. John- 

, Eagle Pass, Tex. 

ENGINEERS’ SOCIETY OF WESTERN PENNSYL- 
VANIA.—At the September meeting Professor Fessenden 
presented a paper on “The Economic Use of Electric 
Motors for Driving Machine Shops,” which stated that 
reliability, flexibility and convenience in operation were 
questions of more importance than that of cost. The rea- 
son for this being that the total cost for power in the 
average manufacturing business is only a small fraction, 
less than one quarter of 1% of the total cost of the finished 
output. Hence a shut-down for a single day means the 
loss of more money than the coal) bill would amount to in 
a number of months. Estimates were given of the total 
first cost, and operation of, a machine shop when the 
power was furnished in five different ways. It was dem- 
onstrated that when the tools were run electrically in large 
groups, the first cost and cost of operation were greater 


than with engine-driven shafting, but that 
groups or with individually driven tools th 
the case. This is due to the fact that by d 
the friction losses the size of the generati y 
be decreased, and the saving so made thy 
smaller steam plant, and no main counters). 
belts, hangers, etc., more than counterha} 
ditional cost for motors and dynamo. }1, 
that it was not sufficient to simply choos: 
and a dynamo having high efficiencies, but th. 
their characteristic curves must be carefu 
as to correspond to the class of work to }. 
wise poor results might be obtained unds 
conditions of working. 


CONSTRUCTION NEWs 


CONDENSED LIST OF cc CONTRACTS p 
WITH DATE OF OPENING BIDs 
Bids to be 


opened, Work. Place. 


Oct. 15.Lighthouse work, Brazos River, 1: 
Oct. 15. Repairing 7 bridges, ete., San Fra: 
Oct. 15. Rebuilding flume, Cleveland. 0. . 
Oct. 15. Masonry, abutments, etc., Buffalo, 
Oct. 15.Church building, Raleigh, is Sh : 
Oct. 15.River bank protection, Evansville. ind i 
Advertised, Engineering News, Oct. 1. 
Oct. 15. Bridges (2), Elk Point, S. Dak.. 
Oct. 15. Asphalt paving (5,000 sq. yds.), Niles 
Advertised, Engineering News, Sept 
Oct. 15. Electric lighting, Manistee, Mich. .. 
Oct. 15.Pipe (1,215 tons, 30-in.), Evansville, [nd 
Advertised, Engineering News, Sept. 
Oct. 15.County court house, South Bend, Ind.. 
Oct. 16. Raliwey bridge, Rumford Falls, Me. 
Advertised, Eng. News, Oct. 1 and 8. 
Oct. 16. Water pipe (48 and 42-in.), Boston, Mass 
Advertised, Engineering News, Oct. &. 
Oct. 16. Bridge, Indianapolis, Ind. 
Oct. 16.Sewer, Richmond, Ind. 
Oct. 16.Paving, Boston, MMS fk... 
Oct. 16.Pipe sewers, Buffalo, M: Meews ss. a 
Oct. 16. Heating, plumbing. etc., Chicago, [Il 
Oct. 16.Electric light plant, Chicago, Ill. 
Oct. 17.Sidewalks, Union, N. J.. 
Oct. 17.Water main, East Cleveland, 
Oct. 17.Well, Eagle Bend, Minn. .......... 
Oct. 17. School building, Whittier, Cal. 


N. ¥ 


Oct. 17:Pumping engine, Kansas City, Mo... Sey: 


Advertised, Eng. News, Sept. 17 and 24. 
Oct. 17. Dredging, Philadelphia, SDSS adie oe 0 
Oct. 17.Dredging in Lemon Creek, N. Y..... 


Advertised, Eng. News, Sept. 24 to Oct. 15 
Oct. 17. Increased water supply, Watervliet, N. Y.Sept. 24 
Oct. 17.Paving bonds ($17,000), Niles, O. .......Sep: 


Advertised, Engineering News, —_ 24. 
Oct. 17. Brick arch ‘60 ft.), Mansfield, O.. ; 
Oct. 19.Pipe sewer, Fresno, Cal... 
Oct. 19. Dredging in South River, N. J.. 


° -Oct 
Peewee ee eweeeee 01 


Advertised, Eng. News, Sept. 24 to Oct. 1 - 


Oct. 19. Brick paving, Cincinnati, O. 
Oct. 19.Paving, Toledo, O.......... 
Oct. 19.Water main, Blue Island, Ill. ............ 
Oct. 19.Survey and maps, Sea Cliff, L. I. ... 
Advertised, Enginering News, Oct. &. 
Oct. 19.Are lights, ‘poles, etc., Kankakee, III. 
Oct. 19.Power pumps (2), Chicago, Ill. 
Oct. 19.Asphalt paving, New or N. Y. 
Oct. 19.Park work, Newark, N. J..............: 
Oct. 19. Filling (160,000 cu. a en Mass.. 
Oct. 19.Paving, Jersey City, N. J............... 
Oct. 19.Pipe sewers, Lincoln, iit Pre 
Oct, 20. Ambulance station, New York, N. Y 
Oct. 20.Sewers, Trenton, N. J.. 
Oct. 20. Repairing cribwork, New. York, oY a. oe 
Oct. 20. Addition to school building, Baltimore... 
Oct. 20. Bridge abutments, Woonsocket, R. I..... 
Oct. 20.Water mains (26 sts.), Chicago, Ill..... 
Oct. 20. Hospital building, Verona, N. J 
Oct. 20.Bank building, Camden, N. 


Oct. 20.Heating and ventilating, Allegheny, Pa...Oct. 
mds ($212,000), een, phen y- Oct. 


Oct. 20.Sewer 
Oct. 20. Water-works, Blanchester, oO. ieve 
Oct. 20.Water extensions, Pueblo, MEME esudsnes 





Oct. 20. Drainage channel, Peoria, Ill. ............Sept 


Advertised, Eng. News, Sept. 17 to Oct. 1 
Oct. 20. Rip-rap embankment at Agate Bay, Minn.. 

Advertised, Eng. News, Sept. 24 to Oct. 15 
Oct. 20. Electric light plant, Blanchester, aS 
Oct. 20.Plumbing, heating, etc., Buffalo, N. mes 
Oct. 21.Dredging harbor at Newport, R. I. A 

Advertised, Eng. News, Oct. 1 to 15. 
Oct. 21. Brick paving. SPUR, Bin 6 a voc ccccess. 
Oct. 21.Graveling and sidewalks, Indianapolis, Ind. 
Oct. 21. School building, etc., New York, a z. 
Oct. 22.Power house, Genoa, Neb. 
Oct. 22: Electric wiring, etc., Brooklyn, a ¥. 
Oct. 22. Barracks, stable, etc., Fort Riley, Kan.. 
Oct. 22.Repairing sidewalks, Cincinnati, 0....... 
Oct. 22. Jetty and levee work at San Diego, _ 
Oct. 22.Improving roads, Stapleton, N. Y. ° 
Oct. = Heating, ventilating, New Berne, N.C... 
Oct. 23. Laying 60-in. intake pipe, Duluth, Minn.. 


Oct. 23. Water gates, valves, etc., Duluth, Minn.. 


Oct. 28.Graveling, Indianapolis, Se 
Oct. 283. Belgian block paving, Camden, N. J.... 
Oct. 28.Electric power for bridge, Brooklyn. . 






Oct. 23.Cast-iron sewer pipe, etc., Brooklyn... a 
Oct. 24. Wells, stand-pipe, ete., Huntington, Ind.. 


Advertised Engineering News, Oct. 15. 
Oct. 2. pracetomting, pms Pleasant Ridge, O. ... 


Oct. 2 . cago River, ara yds.. 
ised, nen 


News, Oct. 1 to 22. 


Oct. 26. os Elizabeth River, Va...........- 


sed, Eng. News, Oct. 1 and 15. 
Oct. 26. Brick paving. Marietta, O. 
Oct. 26.Pumping engines, McKeesport, Pa.. 
Advertised. Engineering News, Oct. “15. 
Oct. 26.Motor battery, North Point, Md.......... 
Oct. 26. Electric light plant, ae Mass. 
Oct. 26.College building, Athens, O............- 
Oct. 26.Sinking wells, etc., Me aS Pa. 
Advertised. Engineering News, Oct. 1! 
Oct. 26.Armory foundation, Buffalo, N. Y.....-. 






Oct. 26.Cement walks (53,600 sq. ft.), New a. ; 


Oct. 26.Dredging Baltimore Harbor, Md ......-. 
Oct. 27.Electric light plant, Cuthbert, Ga.. 
Advertised. Engineering News, Oct. “15. 
Oct. 27.Macadamizing Paterson, N. 
Oct. 27. County ore brag Wise, Va. eee ae 
Oct. 27. Ditch at U. b 
Advertised. Sone. 


8 and 15. 


Oct. 27. Reservoir. dam, etc., New York, N. Y..... 


Oct. 28.Interior building work. Washington, D. C 
Ost: 38: Sewer, Hoboken, BH, Je cccesevveveorverss 


) 


Oct. 


» «Oct. 


"Oct 


Oct. 
. Oct. 


Omaha, Neb.. ae Oct. 
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Supplement—October 15, 1896. 


ee 
preakwaters, New London, Conn.........Oct. 1 





~ Us . 
Oct. °-" advertised, Eng. News, Oct. 1 to 22. : 
t, 28. School building, Springfield, lll... .. pe oe thet, 10 
wt ds veel pipe, Vancouver, B. C..............Oet. 15 
oot. 29.improving canal (28 miles), Aipany, f..Oct. 15 


Advertised, Eng. News, Oct. 15 and 29. 












et. 29. Waste weir, etc., at Cartersville, N. Y...Oct. 15 
*“" advertised, Eng. News, Oct. 15 and 22. 

Oct. 29.Sand, eee Oct. 1 

Oct. u.c. S bidg. work, New York, N. Y.........Oct. 8 

et, 2.2t0ck for jetty, Coos Bay, Ore............. Oct. 8 
Advertised, Eng. News, Oct. 8 to 22. 

oct. 20.Iron and steel bridges, Cleveland, O.......Oct. 8 

Oct. 29. Sewers, Marietta, O. ..............eeeeee Oct. 8 

(Het, 30. electric wiring, heater, etc., Boston...... Oct. 15 

Het, 30. Steel water pipe (3 m.), Duluth.......... Oct. 15 

. Advertised, Eng. News, Oct. 15 and 22. 

det. 21.Briek and pipe sewers, Sharpsburg, Pa....Oct. 15 

Oct. 31. Extension to court house, Lancaster, Pa...Oct. 1 
Advertised, Eng. News, Oct. 1 to 22. 

Noy. 2.Chemiecal fire engine, etc.(2), Glenfield, Pa.Oct. 1 

Nov. 2. Dredging plant, Wilmington, N. C........0ct. 8 
Advertised, Eng. News, Oct. 8 to 22. 

Nov. 2.Pipe sewers, Sonora, Cal. .......-.....- Oct. 8 

Nov. 2.Light-house tower, New Orleans, La..... Oct. 15 

Noy. 2.Street bonds ($4,570), Wyoming, 0......Oct. 15 

Nov. 5.Post office building, New London, Conn..Oct. 15 

: Advertised, Eng. News, Oct. 15 and 22. 

Noy. ©.Lighthouse, Boston Harbor, Mass. ....... Oct. 8 

Noy. 5.Street railway franchise, Santa Rosa, Cal..Oct. 8 

Noy. 5.Hotel, theatre, etc., Washington, D. C,...Oct. 1 


Noy. 6.Water bonds ($300,000), Cleveland, O......Oct. 1 
Nov. 0. Hospital building, etc., Fort Leavenworth. Oct. 1 
; Advertised, Eng. News, Oct. 15 to 20. 

Noy. 9.Lighthouse tower, New Bedford, Mass....Oct. 8 


o 


Noy. 10.Dams, ete., Rock Island, Ill............. Oct. 15 
Advertised, Eng. News, Oct. 15 to Nov. 5. 
Noy. 10.Dredging machinery, Portland, Ore..... .Oct. 15 


Advertised, Eng. News, Oct. 15 to Novy. 5. 
Nov. 11.Hydraulic dredges (2), St. Louis, Mo... .Oct. 15 
Advertised, Eng. News, Oct. 15 to Nov. 5. 
Noy. 12.Administration building, Springfield, O...Oct. 15 
Noy. 14.Pumping engines (6), Chicago, Ill....... Sept. 24 
Advertised, Eng. News, Sept. 24 to Oct. 22. 
Noy. 14.Grain elevators, etc. (2), Galveston, Tex..Sept. 24 
Noy. 14.Sewage pumping mach’y, Mexico, Mex. ...Aug. 27 


Noy. 18.Hospital building, Cherokee, sa.......... Oct. & 
Nov. 24.County jail and residence, Atlanta, Ga..... Oct. 1 
Nov. 20. Breakwater extension, Buffalo, N. Y.....Oct. 15 


Advertised, Eng. News, Oct. 15 to Nov. 5. 

Dec, 30. Steel rails (150,000 tons), Sydney, N.S.W..Aug. 6 
Advertised, Eng. News, Sept. 3 and Oct. 1. 

Jan. &.Wooden bridge (220 ft.), Tillamook, Ore...Oct. & 


Dec. 9. Hospital building, Los Angeles, Cal......Oct. 15 
No date.Electric light plant, Demopolis, Ala...... Oct. 15 
Advertised, Engineering News, Oct. lo. 
RAILWAYS. 


East of Chicago. 


RUTLER & PITTSBURG.—The Pittsburg, Pa., ‘‘Posi’’ 
states that the new equipment to be bought for this road, 
described last week, includes 25 locomotives and 400 curs. 
The Pittsburg, Shenango & Lake Erie, which is the 
northern outlet for the Butler & Pittsburg, will also 
order new equipment and heavier rails. 

CINCINNATI, UNION CITY & CHICAGO.—A press dis- 
patch from Wabash, Ird., states that this uncompleied 
railway, noted in our issue of Oct. 8, will be sold Oct. 
28. John Bliss and F. W. Short, of Chicago, are said to 
- tryioe to reorganize the company so as to complete 
the road. 

LAWRENCE LUMBER.—E. E. Greenwood, Ch. Engr., 
Skowhegen, Me., writes us that the Lawrence Bros. 
Lumber Co., St. Gardiner, Me., has had this railway, 
noted in cur issue of Oct. 8, as the Dead River, located 
to develop timber land in Franklin County, Me. Its out- 
let is on the bank of the Dead River. The road will be 
built next season and extensions made later. 


MIDLAND.—It is reported that the contract beiweei 
the Midland Ry. Co. and the Dominion government for 
the construction of a railway between Truro and Windscr, 
N. S., has been signed, 

ST. LAWRENCE & ADIRONDACK.—It is stated that 
the extension between Beauharnois and Caughnawaga 
Que., which has been in progress for some months, is 
ncw complete to connect with the Canadian Pacific at 
Caughnawaga,. 

ST. CATHARINES & NIAGARA CENTRAL.—This com- 
pany may ask from Parliament the right to issue new 
bonds, and to extend its line to meet the Toronto, Hamil- 
ton & Buffalo Ry. at Smithville, Ont. 

ST. JOSEPH VALLEY.—A press dispatch states that 
work is in progress on this line between Buchanan and 
Benton Harbor, Mich. The existing line is 11 miles 
long. Ch. Engr., W. W. Graves, St. Joseph, Mich. 


Southern. 


PUTTERS’ LUMBER.—W. H. Butters, Hub, N. C., 
writes us that this line is 15 miles long, from Hub to 
Fair Bluff, N. C., and is now nearly finished; all material 
is purchased, Pres., H. Butters; Ch. Engr., B. A. Jack- 
son, Hub, N. C. 

KENTUCKY MIDLAND.—A press dispatch states that 
this railway is ordered to be sold by the Franklin Cir- 
cuit Court on Jan. 1, 1897. The upset price is fixed at 
5150,000, It has been ordered sold twice before, once at 
5520,000 and once at $250,000, but no bids were received. 
The road is 40 miles long and cost over $1,000,000 to 
build it. G. B. Harper, Receiver, Frankfort, Ky. 

TENNESSEE, GEORGIA & ALABAMA.—It is stated 
that preliminary surveys have been begun on this rai! 
way, noted in our issue of Sept. 17.——The United States 
Construction Co. has been organized at Atlanta, Ga., 
with a capital of $250,000 to construct the railroad be- 
tween Augusta and Chattanooga. Ch. Engr., F. S. Wal- 
lace, Chattanooga, Tenn. 

WASHINGTON, ANNAPOLIS & CHESAPEAKE.—Sur- 
veys for several routes are in progress. L. H. Hyer is 
in charge of the survey and is stated to have been at 
Davidsonville, Md., last week. The line runs from 
Washington to a point on the Severn River. 


Northwest. 


CHICAGO & AUTON.—It is said that the Chicago & 
Alton has determined on building a branch into 
Peoria, Ill. For the last few months it has been run- 
hing trains to that city over the tracks of Toledo, Peoria 
& Warsaw, a distance of 12 miles. Surveys are now in 
progress. Ch. Engr., H. C. Draper, Chicago, III. 

FLINT & PERE MARQUETTE.—This line is now com- 
pleted a distance of about 19 miles from near Monroe, 
Mich., to Alexis Junction, 0. 

PENNSYLVANIA CO.—The Chicago “Herald” says that 
Thomas Rodd, Ch. Engr., Pittsburg, has submitted in- 
complete plans 8 for the elevation of the company’s tracks 


from 55th to a. The plans for sub- 
stantially the same construction as was employed in the 
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elevation of the Rock Island tracks, steel bridges at the 
street crossings with earth embankments between. It is 
probable that work will soon begin. 

GREAT NORTHERN.—A. R. Cook, Mgr., Hope, N. 
Dak., writes us that the extension from Hope, naced last 
week, touches the towns of Aneta, Findley and Sharon, 
a distance of 28 miles and is now almost finished. The 
Halstad branch is now completed to Carmen, Minn., a 
distance of 33 miles. There are five stations, about 6 
miles apart. The line is through a rich section of the 
Red River Valley. Foley Bros. & Guthrie, of St. Paul, 
are the contractors. 

NORTHERN PACIFIC.—A press dispatch from Frazee, 
Minn., says that this company has been making improve- 
ments im its yard at that place, and is also building and 
preparing to put in an iron bridge across Otter Tail River, 
near Frazee. The company has had between 100 and 200 
men at the work for the last month. 

SHEBOYGAN, ST. PAUL & WESTERN.—A report from 
Sheboygan, Wis., says that this company, noted in our 
issue of Oct. 8, has asked Sheboygan to issue $355,000 in 
city bonds to aid the project. 


WISCONSIN & MICHIGAN.—The press states that it fs 
now officially announced that the Wisconsin & Michigan 
Ry. will extend to Iron Mountain and Norway, Mich., next 
spring. Track will be laid from the northern terminus of 
the line at Faithorn Junction. It will require 15 miles of 
track to reach the Menominee range. Ultimately the line 
will reach lronwood and Bessemer. Ch. Engr., A. M. 
Kinsman, Menominee, Mich. 


Rocky Mountain and Pacific. 


FLORENCE & CRIPPLE CREEK.—Surveys are said 
to have been made for the branch line, from Victor, 
Colo., to Goldfield and Altman, about 12 miles. Grading 
has begun. J. B. Orman has the contract for the work. 


PE ELL.—Geo. H. Ellsbury, Centralia, Wash., writes 
us that the survey is now in progress from Pe Ell, Wash., 
to the mouth of the Columbia River. The first object of 
the survey was to find a suitable location and pass through 
the Coast Range of mountains; there is ample capital be- 
hind the proposition if the location is satisfactory; this 
is now beyond doubt, as the survey is past the summit; 
a very easy pass has been found and the grade established 
proves to be more satisfactory than was even anticipated; 
the force of engineers is still in the field and will be 
through in about three weeks. The distance from Pe Ell 
to the mouth of the Columbia River is about 30 miles, and 
the object of building is to open up the large quantities of 
coal which lie near Centralia and to establish a coaling 
station at the mouth of the Columbia, the only good and 
deep harbor on the Pacific coast north of San Francisco; 
and also to establish a short route from Puget Sound 
points to San Francisco. The jetty recently completed at 
the mouth of the Columbia has altogether altered the 
channel and transferred it from the Oregon to the Wash- 
ington side. 


MONTANA.—Reports state that tracklaying on this line 
to Castle is now complete for 22 miles from Helena, 
Mont. About 250 men are at work. The contract calls 
for the completion of the work by Nov. 15. 


STREET AND ELECTRIC RAILWAYS. 


BOSTON, MASS..—The ‘Financial News” states that 
the Southbridge & Fiskdale Electric Ry. will probably be 
extended through Brimfield, Mass. 


CLINTON, MASS.—-It is reported that $150,000 has been 
subscribed for building the Worcester & Clinton Elec- 
tric Ry. 


FALL RIVER, MASS.—The city council has granted an 
extension of the time for the completion of the tracks of 
the Globe St. Ry. Co. until Aug., 1897. 


FRAMINGHAM, MASS.—It is understood that a new line 
extending from Marlboro to Framingham Center via 
Southboro may be built by the Framingham Union St. 
Ry. Co. Pres. Jas. R. Entwistle. 


MILFORD, MASS.—The Milford, Holliston & Framing- 
ham St. Ry. Co. has been granted a franchise. The lines 
may be built this fall. 


WEST ROXBURY, MASS.—A company is said to have 
been organized to build a street railway between West 
Roxbury and Newton, a distance of ten miles. 


WORCESTER, MASS.—The Consolidated St. Ry. Co. has 
bought land for an extension of its tracks. 

SHELTON, CONN.—The Shelton St. Ry. Co., it is said, 
will relay its track; John Fagan & Sons have been 
awarded the contract for the construction. 

BINGHAMTON, N. Y.—The Binghamton St. Ry. Co. has 
obtained permission to make extensions. 


BUFFALO. N. Y.—A franchise for extensions has been 
granted the Buffalo Ry. Co. 


FLUSHING, N. Y.—The Highway Commissioners of the 
towns of Flushing and Newtown have granted the Brook- 
lyn City R. R. Co. permission to cross Strong’s bridge 
over Flushing Creek. The company has agreed to pay 
$2,000) toward the cost of the new iron bridge. The work of 
completing the line into this village will be pushed for- 
ward, and it is expected that cars will be running in a 
few days. The opening of the road will give Flushing a 
direct connection with Brooklyn for the first time. 


LYNBROOK, N Y.—It is reported that electricity may 
be substituted for steam on the Long Beach Ry. 


OSWEGO, N. Y.—It is stated that the Oswego St. Ry. 
is to be sold under first mortgage bonds held by the 
Knickerbocker Trust Co., of New York. C. Sidney Shep- 
ard, of New York, who has advanced the local company 
about $60,000, will, in all probability, become the road's 
owner. 


MOUNT VERNON, N. Y.—It is understood that the 
Union Electric Ry. Co. will soon extend its trolley line 
from Mount Vernon to Eastchester. 


BENSALEM, PA.—It is rumored that the East Penn 
Traction Co., recently incorporated with a capital stock 
of $350,000. will build a trolley line 51 miles long, to 
touch Bensalem, Flushing, Newportville, Emilie, Falk- 
ington, Morrisville and other points. Among those inter- 
ested are: Malcomb A. Buckman, Wm. Barnsley, John L. 
Janney and A. J. Cleaver, all of Newtown, Pa. 


DOYLESTOWN, PA.—Geo. S. Gaudy, Philadelphia, Pa., 
is quoted as saying that the Doylestown & Willow Grove 
projected trolley line will be built soon. 


PITTSBURG, PA.—The Second Ave. Traction Co, has 
started work on the laying of a permanent roadbed and 
track on the California Ave. branch, from Woodland Ave. 
to city line at High Bridge. The new road will be built 
of 9-in. T-rails and new ties will be used entirely. Gran- 
ite blocks will be laid between the rails and for a distance 
of 1 ft. on either side. 

WESTCHESTER, PA.—Wm. S. Kirk, Pres., 806 Province 
Bldg., Philadelphia. Pa., writes us that good progress is 
being made and that bids are now being received for 
building the projected electric railway. 
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RICHMOND. VA.—Mayor Taylor has signed the ordi 
nance granting a franchise to the Traction Co) to build 
a line to Hollywood. The company will begin the con 
struction of this extension at once. 

CHESTER, W. VA.—J. E. McDonald, Pres., East Liver 
pool, O., writes us that the electric line of the East Liver 
pool @& Rock Spring St. Ry. Cor, now building between 
East Liverpool and Chester, is two miles long and will be 
completed inside of 60 days. The capital stock of the 
company is $30,000, all paid in. 

DE LAND, FLA.—Frank E. Bond writes us that the 
electric railway projected from De Land to Datona is 27 
miles long. The surveys are made and a %)-year fran 
chise granted by De Land with exemption from taxation 
for 20 years. Work is in progress on obtaining right ot 
way. It is expected to start on construction by Jan. 1 


BUCYRUS, 0O.—On Oct. 7 the city council granted a 
franchise for an electric railway to Wm. EF. Hayeox, of 
Mansfield, and Fred B. Perkins, of Toledo, The road is to 
connect Bucyrus and Galion, and will be built next year 
noted in our issue of Oct 8. 

CLEVELAND, O.—An ordinance has passed the city 
council allowing the Consolidated Ry. Co. to extend its 
tracks. 

IKONTON, O.—It is reported that the street railway will 
be changed into an electric system. 

CHICAGO, ILL.—Press dispatches say that $5,000 ce) in 
bonds of the General Electric Ry. of Chicago have been 
underwritten by J. Pierpont Morgan & Co., of New York. 
There will be an immediate issue of $5,000,000 of these 
bonds to provide for the corstruction of I1'% miles of 
road provided for under the present ordinance owned by 
the company. The remaining $2,000,000 will bee issued as 
the money is needed for further extensions. The Lake 
Street and the Metropolitan Elevated railways are to be 
notified to raise their tracks at Rockwell St. The work will 
cost about $5,000. 

MILWAUKEE, WIS.—A local paper states that work 
on the Milwaukee & Wauwatosa Dummy line tracks has not 
been resumed since its suspension on Aug. 6. The property 
is still under the direction of the courts, and in the hands 
of a receiver in the interest of the mortgage bondholders. 
The option held by J. S. McDonald of Detroit for the 
promoters of the projected Waukesha line has expired 
put can be renewed by the new directors of that com 
pany. A practical railway contractor is quoted as saying 
that 80° of the ties must be replaced with new ones 
within the coming year. The estimated cost of renovating 
the track and constructing a power-house and electri 
equipment is about $65,000. It is said that the bonded 
indebtedness of the old company is $125,000, for which 
new bonds will be issued if a readjustment and reorgani 
zation plan is consummated. 

DES MOINES, IA.—The Des Moines City Ry. Co. is 
making arrangements, it is said, to extend its lines. 

OMAHA, NEB.—An ordinance has been granted the 
Metropolitan St. Ry. Co. allowing it to extend its lines 
on certain streets. 

PINE BLUFF, ARK.—D. C. Bell is interested in a pro 
posed electric railway. 

AUSTIN, TEX.—F. H. Waitress, of Chicago, and J. O 
Weatherbee, of Boston, owners of a majority of the stock 
of the Austin Rapid Transit Ry., are said to be consider 
ing the extending of their iines to the driving club track 
and other points in the near future. 

HOUSTON, TEX.—Citizens are attempting to secure an 
extension of the Houston Electric St. Ry. 


PHOENIX, ARIZ.—D. A. Abrams writes us that nothing 
will be done on the street railway project until after the 
election. 

BERKELEY, CAL.—The Ryder Electro-compressed Air 
Motor Co., which was incorporated in San Francisco in 
May, will put its new motor system on the Central Uni- 
versity and ferries car line during the present month. 
After the Berkeley system is in operation it is stated that 
the Santa Rosa St. Ry. Cos. will consolidate and equip the 
entire system with the Ryder motor. 


ELECTRIC LIGHT AND POWER. 


BARTON, VT.—It is reported that this place will ask 
for authority to issue $40,000 in bonds for an electric light 
plant. It already has permission to issue $10,000 in 
bonds. 

BOSTON, MASS.—Bids are asked unt vet. 15 for fur- 
nishing a boiler and all piping, pumps, etc., for an elec- 
tric plant at the House of Correction, Deer Island, Bos 
ton Harbor; estimated cost, $12, F. B. Bogan, Supt. 
Pub. Bidgs., Old Court House. An appropriation of 
$25,000 has been made for other electrical work. 

BOSTON, MASS.—Bids are asked until Oct. 30 for eiec 
tric wiring, heating, ete., for the state house. Arch., A 
G. Everett, State House, Boston; J. D. Long, Chn. Comre. 
27 Mount Vernon St. 


BRAINTREE, MASS.—The residents of this place have 
voted to appropriate $3,000 for a new generator for the 
electric light plant. 


MARBLEHEAD, MASS.-—-The committee has submitted” 


a report on the construction of an electric light plant for 
this place. J. B. Litchman, Chn. 

NEW BEDFORD, MASS.—The aldermen have appointed 
a committee to report not later than Novy 12, on the 
question of an electric light or gas plant. A. B. Drake, 
Supt. Pub. Wks. 

WATERTOWN, MASS.-—Bids are asked until Oct. 26 for 
an electric light and power plant at the arsenal. Maj. 
J. W. Reilly, Ordnance Dept., Watertown. 

BARRINGTON, R. L.—The council will hold a meeting 
Oct.17 to consider the question of granting a 25-year fran- 
chise to the Bristol Electric Light Co. 

WARREN, R. 1.—The Bristol County Gas & Electric Co. 
has asked for a 5-year franchise. 

ALEXANDRIA BAY, N. Y.—It is reported that A. E. 
Hume has purchased the plant of the Alexandria Bay 
Electric Light & Power Co. and will at once make a num 
ber of repairs to it. 

BROOKLYN, N. Y.-—Bids are asked until Oct. 22 for 
the electric wiring and fixtures for the county court house. 
T. B. Willis, Comr. Cy. Wks. 

BUFFALO. N. Y.—The board of public works has been 
directed to prepare plans and advertise for bids for the 
electric lighting of the public buildings for three and 
fice years. James Mooney, Chn. Comrs.——A contract has 
been made by the Buffalo Transmission Co. with the Ni- 
agara Falls Power Co. for transmitting power to this city 
by way of North Tonawanda. Geo. Urban, Jr., and Tracy 
C. Becker, are interested in the Buffalo company. 

FLUSHING, N. Y.—It is stated that the trustees have 
decided to issue $4,000 in bonds for erecting 40 are lights. 
G. A. Roullier, Village Engr. 

HAMBURG, N. Y.—There is some talk of building a new 
electric light plant in this place. The three-year contract 
“with the flonbers Water & Electric Light Co. has expired 
ne the price of $70 per light a year is considered tov 
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WHITESTONE, N. Y.—It is reported that the construc- 
tion of an electric light plant and an electric fire alarm 
apeteme is to be considered. Engr., G. A. Roullier, Flush- 
ng. 

EGG HARBOR CITY, N. J.—Geo. Pfeiffer, contractor 
for the water-works at Camden, N. J., has secured a 
conditional contract for an electric light plant and water- 
works in this city. This contract must be ratified by the 
citizens at an early election. 


CHAMBERSBURG, PA.—The Chambersburg Electric 
Light Co. will increase its plant at once. 


PITTSBURG, PA.—The question of building an electric 
a et to cost $10,000 for the city hall is being dis- 
cussed, J. O. Brown, Dir. Pub. Safety. 

CUTHBERT, GA.—Bids are asked until Oct. 27 for con- 
structing an electric light plant, as stated in our advertis- 
ing columns. Robert L. Moye, Mayor and Chn. Comn. 


ROME, GA.—It is stated that the plant of the Rome 
Light Co. is to be enlarged. C. E. Woodruff, Receiver, 
Rome. 

FERNANDINA, FLA.—The committee is reported as 
wanting bids for an engine to operate an are dynamy of 
WSO c. p, and incandescent dynamo of fit) 32 ¢. p., 
and ™0) 16 cc. p. lights. 

ATLALLA, ALA.—lIt is stated that an electric light 
plant is proposed for this place. 


DEMOPOLIS, ALA.—This city wishes to have an elec- 
trie light plant; probable cost $5,000; with two 75-HP. 
boilers, one 100 HP. engine and five miles of wire, as de- 
scribed in our advertising columns. Gesner Williams, 
Mayor; J. G. Chisholm, Clk. 


OKOLONA, MISS.—At an election held Oct. 5 the people 
voted in favor of building an electric light plant and 
water-works. Plans and specifications will be prepared 
at once, according to reports. E. J. Ezell, Chn. Com. 

CAMDEN, TENN.—It is stated that an electric light 
plant for this place is being considerea. 

CLARKSVILLE, TENN,.—It is reported that the Clarks- 
ville Electric St. Ry. Co. has decided to put in an electric 
light plant at once. 

BRIGHTWOOD, IND.—Dr. Wm. H. Johnson, Pres. Town 
aa proposes to erect an electric light plant to cost about 

,000, 

GLADSTONE, MICH.—The plant of the Gladstone Elec- 
tric Light Co. was destroyed by fire Oct. 10. The con- 
tract with the city expires in a short time and unless a 
new contract is made the plant will not be rebuilt. 


WEST BAY CITY, MICH.—This city is reported to be 
asking for propositions for an electric light plant, with an 
option by the city to purchase the plant. Geo. Wask, 
Cy. Clk. 

CHICAGO, ILL.—Bids are asked until Oct. 16 for erect- 
ing and furnishing an electric light plant for the isolation 
hospital at 34th St. and Lawndale Ave. Joseph Downey, 
Comr. Pub. Wks. : 

CHICAGO, ILL.—Bids are asked until Oct. 19 for fur- 
nishing two triplex power pumps for the public library 
in Dearborn Park. W. B. Wickersham, Secy., City Hall; 
Archs., Shepley, Rutan & Coolidge, Venetian Bldg., Chi- 
cago, 

KANKAKER, ILL.—Bids are asked until Oct. 19 for 
poles and are lights for the city lighting. Engr., F. B. 
Rae, 134 Monroe St., Chicago, Ill.; J. H. Brayton, Mayor; 
8. L, Swinney, Clk. 

STAUNTON, ILL.—We are informed that the following 
bids were received Sept. 29 for an electric light plant; 
Engrs., Bryan & Humphrey, Turner Biag., St. Louis, Mo.: 

Steam plant: 


Russeli & Co., Mefenillon, ©. 2.00 ccevccecsececes . $2,663 
A.- i. 1@0°& Gon, Gpringhetd, Tl... o0c ccs ccencsss 2,700 
Dudley Machinery Co., 11 N. 3d St., St. Louis.... 2,075 
Moses P. Johnson Machinery Co., St. Louis...... 1.722 
Electric Eng. Co., 8 8. Commercial St., St. Louis. ieee 
“Benj. H. Richards, Edwardsville, Il............ 1,351 


Appar- Con- 

atus. st’n. 
General Electric Co., Schenectady, N. Y.. .$3.880 bisa 
'Ft. Wayne Elec. Corp., Ft. Wayne, Ind.. 4,567 $3,747 
Western Electric Co., Chicago, Ill........ 3,700 bas 
E. B. Tyler, 11 S. 9th St., St. Louis...... 3,664 4,520 
Electrical Engineering Co., St. Louis.... asec ae 


‘Awarded contracts; “erecting buildings, bid rejected. 


STAPLES, MINN.—Press reports state that the council 
has voted to grant a franchise for an electric light plant. 
R. Aundle, Pres. Village. 

GENOA, NEB.—Bids are asked until Oct. 22 for erect- 
ing a brick power house at the Indian school. J. E. Ross, 
Supt., Genoa. 

BIG TIMBER, MONT.—The Big Timber Electric & 
Power Co. is preparing to put in a 7T0-HP. water motor 
at the site of its plant on the Yellowstone River. The 
water will be taken from the Boulder River. 

BEEVILLE, TEX.—Arrangements are reported to have 
been made by L. D. Rhodes, of Karnes City, Tex., for 
putting an electric light plant in this town. 

WACO, TEX.—It is reported that the committee has re- 
ported on a city electric light plant to cost $40,000. 
Stephen Turner, Cy. Engr. 

CAMERON, MO.—It is stated that at an election held 
recently it was voted to issue bonds for erecting an elec- 
tric light plant. 

ARLINGTON, ORE.—The erection of an electric light 
plant is being considered, according to reports. 

PARRSBORO, N. S.—Dr. J. R. Smitn 1s reported to have 
been granted a franchise for an electric light plant. 

AUBURN, ONT.—J. M. Campbell, of Kingston, Ont., 
is reported to be preparing plans ana specifications for 
the plant for the Auburn Light & Power Co, 

PETERBORO, ONT.—The council of this city is re- 
ported to be considering the question of an electric light 
plant. 

MONTREAL, QUE.—It is reported that the National Un- 
derground & Conduit Co., of New York, N. Y., has been 
awarded the contract for building a conduit by the 
Lachine Rapids Hydraulic & Land Co. 


NEW COMPANIES.—Bryan Water, Ice, Light & Power 
Co., Bryan, Tex.; $20,000; J. N. Cole, W. E. Sandles, 
G. W. Smith. 

“Akron Light, Fuel & Power Co., Axron, Erie county, 
N. Y.: $10,000; J. W. Stearn, J. Henry Troutman, Irving 
D. Eckerson, Richard H. Bell, of Akron; J. 8. Campbell, 

f Butler, Pa. 

m Bossert Electric Construction Co., Utica, N. Y.; $16,000, 
with all paid in; Pres, Wm. F. Bossert, 40 Broadway, 
Utica: Vice-Pres., H. P. Crouse, Utica; Secy. and Treas., 
Seth C. Adams, Utica. " 

Wheeling Private Electric Corporation, Wheeling, W. 
Va.: $25,000, with $50 paid in; H. S, Sands, H. E. Hoh- 
man, T. H. P. Keyser, Robt. W. Kyle, all of Wheeling. 
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BANGOR, ME.—It is stated that the Boston & Maine R. 
Rk. Co. is having plans prepared for a new steel bridge 
over the Piscataquis River. H. Bissell, Ch. Engr., Bos- 
ton, Mass. 

BOSTON, MASS.—The state board of health is reported 
to have asked for bids for rebuilding the canal bridge 
over the Sudbury River in Wayland. The structure will 
be of stone and concrete, 30 ft. long and 20 ft. wide. S. 
W. Abbott, Secy. Bd., State House. 


MALDEN, MASS.—The aldermen have been asked by the 
aldermen of Everett to appoint a committee to consider 
the question of widening the Malden bridge. E. W. Lyd- 
ston, Cy. Engr., of Everett, Mass.; G. A. Wetherbee, Cy. 
Engr., of Maiden. 

PROVIDENCE, R. I—The council has appropriated 
$2,000 for rebuilding the Tar bridge over the Woonas- 
quatucket River.——The question of asking the general 
assembly for permission to issue $320,000 in bonds for 
rebuilding the Weybosset St. bridge and the river walis 
is being considered by the council. Robt. E. Smith, Comr. 
Pub. Wks.; J. H. Shedd, Cy. Engr. 

WESTERLY, R. I.—This place has been authorized to 
build a highway bridge over the breachway at Wards Pond. 

WOONSOCKET, R. I.—Bids are asked until Oct. 20 for 
building abutments and pier for a new bridge on River St. 
Joseph J. McGee, Chn. Com., Woonsocket. 

NEW HAVEN, CONN.—The supreme court has de- 
cided that a new bridge must be built on Chapel St. 
c. W. Kelley, Cy. Engr. 

NEW YORK, N. Y.—The board of street openings, on 
Oct. 9, passed a resolution authorizing the commissioner 
of street improvements in the 23d and 24th wards to 
build a viaduct at 153d St. over the New York Central 
R. R. Co.’s tracks. Plans are reported to be prepared for 
viaducts at 168th and 17lst Sts. L. F. Haffen, Comr. 

WATERTOWN, N. Y.—A meeting will be held Nov. 6 
in the office of Maj. W. S. Stanton, U. S. Engr., to con- 
sider the question of constructing a draw in the bridge 
over the Chaumont River at Chaumont, which belongs to 
the Rome, Watertown & Ogdensburg R. R. Co. Supt., E. 
G. Russell, Watertown. 

HARRISON, N. J.—Bids are asked until Oct. 15 for con- 
structing the north approach in Harrison to the proposed 
highway bridge over the Passaic River at South Fourth 
St., Harrison, and Jackson St., Newark. Engr., T. 
McCann, Jersey City; P. J. Cairns, Pres. Council 
Harrison. - 

MERCHANTVILLE, N. J.—An overhead bridge 66 ft. 
wide will be built soon at Moorestown turnpike by the 
Pennsylvania & N. J. R. R. Co. 

NEWARK, N. J.—The following bids were receivec 
Sept. 30 by the joint bridge committee of Essex and 
Hudson counties for a bridge over the Passaic River at 
Jackson St., as advertised in Engineering News; Thos. 
McCann, Engr. Hudson County, Jersey City; James 
Owen, Engr. Essex County, Newark; (1) being for Kssex 
county approach, (2) for the superstructure: 


1. 2. 
Edgemoor Bridge Wks., Wilmington, Del. .$20,750 $94,950 
Fagan Ircn Wks., Hoboken, N. J........ 21,612 *78,194 
M. T. Connolly, Jersey City............ 29,876 81,576 
Boston Bridge Wks., Boston, Mass...... 26,506 93,990 
Miliard & Lahey, Philadelphia, Pa...... 27,000 97,000 
Youngstown Bridge Co., Youngstown, O.. 28,700 100,3)) 





a En ck6s chs Steed Sanreakaee gq eeeee 64,000 
0k TOOT. ccs thence beunase baesd bdaaS 7U,228 
Holmes & Cogan, Jersey City... ........ «...+. 73,000 
P. Sanford Ross, Jersey City...... Seas ewe 74,250 
ic DIRS na kanal aa ween ahah aera male 68,762 
Sanéford & Skillman, Jersey City........ ..... 61,975 





*Awarded contract. 

Masonry: F. C. O'Reilly, $3,488; A. C. Sandford, $3,998; 
M. T Connolly, $6,820; Fagan Lron Works, $6,800; Nor- 
folk & Sillery, $3,750. Ten bids were received for ine 
Harrison approach, divided in separate bids each, for 
60,009 cu. yds. of filling, 5,000 sq. yds. of paving, 16,000 
sq. ft. of flagging, and 2,000 ft. of curbing. 

COLUMBIA, PA.—It is reported that the Western Mary- 
land R. R. Co. is considering the question of a bridge over 
the Susquehanna River at Columbia. J. M. Hood, Pres., 
and Gen. Mgr., Baltimore, Md. 

HARRISBURG, PA.—The county bridge over the Con- 
odoquinet Creek north of New Kingston, will be repaired. 
It was badly damaged by the recent storms. 


MEDIA, PA.—It is reported that the grand jury has 
been petitioned to erect a new bridge over Lobbs Run, in 
Alden. 

MERCERSBURG, PA.—The recent storm destroyed a 
county bridge near this place, according to reports. 


PHILADELPHIA, PA.—The committee on plans and 
improvements of the Fairmount Park commission, in 
conjunction with councils committee on Fairmount Park, 
has adopted a resoluticn to direct the engineer to ad- 
vertise for bids for the sale and removal of the old bridge 
over the ravine in the west park, and the finance com- 
mittee has been recommended to apply for $5,000 to be 
used for a new bridge over Allen’s Lane, Wissahickon 
Creek. Russell Thayer, Ch. Engr. 

WRIGHTSVILLE, PA.—It is stated that the Pennsyl- 
vania R. R. Co. will erect a double deck drawbridge 
across the Susquehanna River, at Wrightsville. W. Hi. 
Brown, Ch. Engr., Broad St. Station, Philadelphia. 


WYALUSING, PA.—The township commissioners are 
considering the question of rebuilding the 65-ft. bridge 
over the river which was recently destroyed; estimated 
cost, $2,000. E. C. Ingham and W. B. Dean are Com- 
missioners. 


LEXINGTON, VA.—The county supervisors are making 
arrangements for reconstructing and repairing the bridges 
recently destroyed by the storm. 


MOUNDSVILLE, W. VA.—Press reports state that the 
Baltimore & Ohio R. R. Co. has surveyors at Mounds- 
ville, where plans are being prepared for the new bridge 
which is to span Litle Grave Creek. The old bridge was 
washed out during the late storms and since that time 
the company has been using a temporary structure. The 
company will have a larger structure than the old ove 
and it is possible that the south abutment will be ox- 
tended over to the Ohio River Co.’s track, who will also 
use it. J. E. Griener, Ergr. Bridges, Baltimore. 

ATLANTA, GA.—Bids were opened Oct. 10 for painting 
the Nelson St. bridge and the Grant St. bridge and the 
contract awarded to J. F. Snelling, agent. There were 
nine bidders, from $385 to $125. R. M. Clayton, Cy. Engr. 

CLEVELAND, 0O.—It is probable that the construction 
of the proposed bridge at Willson Ave., by the New York, 
Chicago & St. Louis R. R. Co. will be put off until next 
spring. D. E. Wright, Dir. Pub. Wks. 

YOUNGSTOWN, 0O.—At the election, Nov. 3, the ques- 
tion of building three county over the Mahoning 
River in this city to cost a total of $150,000 will be 
voted upon. 
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INDIANAPOLIS, IND.—The county com; 
considering plans for rebuilding the brid. . 
Oreek, on the Noblesville road. 

GROSSE POINT, MICH.—It is stated that 
bridges will be built here by the village a». 
Waterman, of this place, with offices at 9° 
Detroit, will erect an iron bridge over the 
own expense. 

MENOMINEE, MICH.—It is stated that M, 
build 352 ft. of the proposed bridge north .. ; 
Island, and Marinette, Wis., will build 951. 1; 
was originally intended. By this arrangement \) 
build a total of 821 ft. and Menominee i 
nee’s original proposition was to build 612 
of the two committees to their respective 
likely be adopted. E. L. Shaw, Cy. Ener.. 


CAiRO, ILL.—J. S. Rearden, Comptrolle; 
mercial Ave., Cairo, informs us that the f, 
were received Oct. 6 for constructing a brid, 
Coche River: 


J. T. Garrett, St. Louis, Mo............ 

Cc. F. Hunt Co., hidianapolis, Ind...... : 
Wrevght lon Bridge Co., Canton, 0..... 
King Bridge Co., Cleveland, O.......... $2.4) 
Massillon Bridge Co., Massillon, 0 
Indiana Brdge Co.,Muncie, Ind....... hes 

St. Louis Bridge & Iron Co., St. Louis. .$2.s1) , 
Stutt Bros. Bridge & Iron Co., St. Louis... 


The above bids were all rejected, and new 
on plan B of the St. Louis Bridge & Iron (Co. 
St. Louis Bridge & Iron Co., St. Louis, Mo.. 
Cc. F. Hunt Co., Indianapolis, Ind > 
King Bridge Co., Cleveland (awarded contract) 217 

JOLIET, ILL.—Bids have been asked by th: 
sioners for erecting a 100-ft. steel bridge and : 
abutments for the same, and also an arch ¢) 
cording to reports. O. E. Cary, Comr. Highway 


MENASHA, WIS.—The citizens of this place ha i 
to build an iron bridge here at a cost of $14.1 ' 
ing to reports. W. W. Reed, Cy. Engr. 

WAUSAU, WIS.—C. W. Nutter, Cy. Engr.. is ; ed 
to have prepared plans for a steel and iron bride. : 
place. 

DOUDS STATION, IA.—It is reported that the | 
supervisors of Van Buren county has voted to ap; 
$20,000 for erecting a bridge over the Des Moinc 
between this place and Leando. 

IOWA CITY, IA.—The supervisors are conside; 
question of a bridge over the Adar River, ac 
reports. 

MASON CITY, IA.—Bids were opened recently ( 
ing the abutments for the Main St. bridge over \\ 
Creek. All were rejected, and the work will be don: 
the superintendence of the county commissioner: 
new trusses are to be added and the bridge widened 
ft. It is now about 30 ft. wide and 120 ft. long. T) 
will remain the same. The bridge when completed 
have a 12-ft. space between the inside trusses { t 
street car line, an 18 ft. roadway on each side and ¢ 
sidewalks outside of the outer trusses. C. T. Dike. ( 
Engr.; O. E. Stanley, Asst. Cy. Engr. 


ST. PAUL, MINN.—The city engineer has been dire >ted 
to prepare plans for an iron bridge over the raj 
tracks at Raymond Ave.; estimated cost, $10,000. [: ic 
probable that the contract will be let about January 1. |, 
W. Rundlett, Cy. Engr. 

NILES, CAL.—It is stated that a 2-span steel bridg: 
to be built at this place. The structure will be on ma 
sonry foundations and will have a 196-ft. span and a 1\) 
ft. span. G, L. Nusbaumer, County Surv., Oakland. 

OAKLAND, CAL.—The supervisors have been requested 
to repair the canal bridge. 


VISALIA, CAL.—Surveys have been made for the Valle 
Ry. bridge over the Kings River at Reedley. 


HOWICK, QUE.—It is reported that D. R. Hay re 
ceiving bids for rebuilding the bridge at Riverfield in 
the parish of Tres St. Sacrement. The structure is t b 
125 ft. long and 16 ft. wide. Plans are to be furnished by 
the bidders. 

LOUISE, ONT.—W. Cranston, Clk., of Louise, is 
ported as receiving bids for repairing and exteading 
bridge at this place. 


BUILDINGS. 


BANGOR, ME.—Cope & Stewardson, 314 Walnut St.. 
Philadelphia, Pa., are preparing plans for a $50.0) resi 
dence for Edgar Scott, of this city, according to reports 

ST. ALBANS, VT.—It is stated that this village wil! ask 
the legislature, which is now in session, for authority to 
issue about $35,000 of 4% town hall bonds, to be dated 
Jan. 1, 1897. The St. Albans Academy and Graded 
School District is also about to issue schoo] building bonds 
for $25,000. : 

GREAT BARRINGTON, MASS.—Press reports state that 
a fire here Oct. 12 destroyed the Hollenbeck Block, th: 
Miller House, and a row of brick houses on Railroad St 
causing a loss of $200,000. The brick row and the Ken 
nedy House, which was also destroyed, were owned by 
E. D. Humphrey, Chas. Watson and Dr. Camp. 


SOUTH HADLEY, MASS.—It is reported that arrans: 
ments are being made for re-erecting the buildings of the 
Mount Holyoke College, which were destroyed by ‘ir 
Sept. 27. It is proposed to build eight cottage dormitories 
at a cost of about $35,000 each; a gymnasium, to cost *:)5 
000, and a chapel, to cost about $100,000. Mrs. E. Storrs 
Mead, Pres., South Hadley. 

PROVIDENCE, R. I.—State Senator Eastman has intro 
duced a resolution in the senate authorizing an appropria- 
tion of $40,000 to continue the construction of the s!at« 
normal school._—This city has been authorized by th 
senate to spend $15,000 for erecting a casino at Kogers 
Williams Park, and $150,000 for park purposes. 

NEW HAVEN, CONN.—The fire commissioners have (e- 
cided to erect a new engine house in Edgewood Ave. 

NEW LONDON, CONN.—Bids are asked until Nov.» 
for erecting a post office building and custom house in (!is 
city, as stated in our advertising columns. Wm. Martin 
Aiken, Supervising Arch., Washington, D. C. 

NEW LONDON, CONN.—Sperry & Treat have been 
awarded the contract for erecting the new Osterw's 
building at a cost of $40,000. 

BUFFALO, N. Y.—Bids are asked until Oct. 24 for (he 
foundation of the new state armory on Niagara St. (0 
the 74th Regiment. The building will be 580 x 210 [ 
The appropriation immediately available for the work 's 
only 000, but at the coming session of the legislatu: e it 
is promised that an appropriation will be made sufficie! Oy 
large to pay for the roofing in of the building. State Ar’. 
$, &. Perry, Binghamton and Albany, N. Y.; Maj. ti. " 
Stacpole, Secy. State Armory Cofan., Albany; Wn, — 
ing, of Lansing & Beieri, Pearl St., Buffalo, Supt. ° 
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NEW YORK, N. Y.—Bids are asked until Oct. 2) for 


recting at ambulance station and vaccine laboratory on 


sth street; two sureties of $25,000 each. C. G. Wilson, 
ey. Health Dept., Criminal Court Bidg.—Bids are 
Peed vi) Oct. 21 for erecting a schoo! bul.ding in 


sordhé ,ve., and improving six school buildings. Robt. 
= n. Com., 146 Grand St.—Geo. S. Moriscn, 
49 \fopednock Blidg., Chicago, Ill.; Prof. Wm. H. Burr, 
in] West 74th St, New York; and Gen. Wm. P. Craig- 


yi], Wa hington, D. C., the consulting engineers of the 
jepartt t of docks, have submitted a report in whici 
they i nmend the construction of one ferry louse 
for the commodation of the ferry companies a: the 


patter? The Church of the Divine Paternity, now at 
sth Ave. and 45th St., has purchased from Slawson & 
Hobbs, agents, the prenerty at Central Park West and 
sith St.. on Which the ehurch will erect a new building. 
The co ttee will ask for competition on the plans for 
the stru ture, which will cost about $200,000. W. J. 


pingue, Pres. Bd, Trustees; Chas. H. Eaton, Pastor, 35 
West 4sth St.——It is stated that the Harmonie Club is 
onsideriog the question of a site on Fifth Ave., for its 


oposeu new club house. About $800,000 is to be spent 
by the purchase of the ground and the erection of the 
oust llenry Morgetthau, Tribune Bidg., Chn. Com.; 
| W. Mack, 92 Liberty St.——Plans have been filed 

yman Catholic Church of St. Joseph, 138 Waver- 
for a 5-story brick school building, to cost 
Arch., G. H. Streeton, 287 Fourth Ave.; by W. 
ber, 649 Amsterdam Ave., for two 5-story brick 
ost $56,000; by Joseph Cirrito, 167 West 8th 
h-story brick flat, on 103d St., to cost $50,0u0; 








Archs., Neville & Bagge, 217 West 125th St.; by Chas. Ir. 
Rogers, 70 Fifth Ave., for two 5-story brick flats, to cost 
s90.000, Archs., Neville & Bagge, New York.——Albert C. 
Morris and Chas. H. Osborne are to erect a 10-story 
apartment house on 72d St., through to Tist St., on the 
ast side of the retaining wall of the N. Y. C. & H. R. 


R. R.: estimated cost, )0,000.——The Chas. S. Kendall 
Co., 18 Broadway, who has been awarded the general 
contract for erecting the 15-story Herald Square Hotel, 
at 36th St., Broadway and 6th Ave., is receiving estimates 


for sub-contracts; estimated cost, $1,000,000. Archs., 
Hill & Turner, 44 Broadway; D. H. Schneider, 1360 
Broadway, is the owner.——Robinson & Wallace, 123 East 


23d St., have been awarded the contract for erecting a 
4-story brick and stone building at Morningside Park and 
119th St., for Barnard College; estimated cost, $250,000: 
Archs., Lamb & Rich, 35 Nassau St.—J. E. Ware, 489 
Fifth Ave., is preparing plans for a block of model tene- 
ments, 300% 100 ft.——Thos. Cockerill & Son, 550 West 
{ist St., have the contract for erecting a $124,900 school 
building. Arch., C. B. J. Snyder, 146 Grand St. 


CAMDEN, N. J.—J. C. Newson, 1001 Ches‘nut St., Phila- 
delphia, Pa., has prepared plans for a church building, 
140 « S2 ft., for the Broadway M. E. Church, to cost 


860,000, 


PASSAIC, N. J.—It is stated that the Erie R. R. Co. 


proposes to erect new passenger stations in Passaic, 
Rutherford, Middletown and Paterson, N. J. C. W. Buch- 
holz, Ch. Engt., 21 Cortlandt St., New York. 


ALLE GHENY, PA.—A. & G. Wilson have been awarded 
the contract for erecting an $80,000 residence for A. M. 
Byers, Kidge and Grant Aves. Archs., Alden & Harlow, 
Vandegrift Bldg., Pittsburg. 

CORNWALL, PA.—The trustees of the Reformed 
Church are reported as about to erect a new building. 


ERIE, PA.—It is stated that Alden & Harlow, Vande- 
grift Bidg., Pittsburg, Pa., have prepared plans which 
have been accepted for a new public building in this city, 
to cost $100,000, 

WILMINGTON, DEL.—Addison Hutton, 400 Chestnut 
St., Philadelphia, Pa., has prepared plans for a 3-story 
school building for the Delaware School for Girls, to 
cost $20,000. Mrs. Samuel Bancroft, Chn., Wilmington. 


BALTIMORE, MD.—Bids are asked until Oct. 20 for 
erecting an addition to the school building in South 
Baltimore. F. E. Wathen, Secy. Comrs. 

WISE, VA.—Bids are asked until Oct. 27 for con- 
structing a county court house; bond, $25,000. Archs., F. 
P. Milburn, Winston, N. C.; J. C. Wells, Chn. Bd. 


NEW ORLEANS, LA.—Bids are asked until Nov. 2 for 
erecting a light tower at Barataria Bay, La. Maj. J. 
B. Quinn, Light-house Engr., New Orleans. 

ATHENS, O.—Bids are asked until Oct. 26 for erecting 
an administration building at the Ohio University. Archs., 
Samuel Hannaford & Sons, Hulbert Block, Cincinnati; J. 
M. Welsh, Chn. Com., Athens. 

COLUMBUS, O.—It is reported that the following sub- 
mitted plans for making improvements to the state house: 
Owsley & Boucheree, Wicks Bank Bldg., Youngstown, 
0.; H. E, Siter, 3d and Walnut Sts., Cincinnati; Levi T. 
Schofield, 37 Case Bidg., Cleveland, O.; Yost & Packard, Y. 
M. C. A. Bldg., Columbus, O.; Hannaford & Sons, Hulbert 
Block, Cincinnati; M. S. Detweiler & Co., John Eisemann. 
The Arcade, Cleveland, O.; Knox & Elliott, Society of 
Savings Bldg., Cleveland; F. C. Cramer, 89 Euclid Ave., 
Cleveland; H. C. Lindsay, 173 Main St., Zanesville, O. 

SPRINGFIELD, O.—Bids are asked until Nov. 12 for 
erecting an administration building for the Pythian 
home to cost about $18,000. Bids were received Oct. 7 
but were rejected. Zachary Taylor, Secy. Bd. Trustees. 


LOGANSPORT, IND.—It is stated that Michaels Uni- 
versity in this eity was destroyed by fire Oct. 6, causing 
a loss of $50,000. 

LANSING, MICH.—The board of trustees of the state 
home for feeble minded has asked for an appropriation 
of about $409,000 for erecting several new buildings and 
making improvements. 


CHICAGO, ILL.—Bids are asked until Oct. 16 for the 
Steam heating, plumbing, sewerage, etc., of the bath- 
house on Wentworth Ave. Joseph Downey, Comr. Pub 
Wks.——The following bids were received Oct. 5, for 10 
elevator cars for the public library building, all bidders 
be'ng residents of Chicago. W. B. Wickersham, Secy. 
Bd. Dir.: Wm. H. Warren Mfg. Co.. Blackhawk St. and 
Smith Ave., $6,700; Crane Elevator Co., 218 South Jeffer- 
son St., $6,500; $5,000, lower bid based on specifications 
drawn up by bidder; D. M. Swiney, Polk and Canal Sts., 
86.574; Alex. H. Revell & Co., Wabash Ave. and Adam; 
St., $5,963; Edmunds Mfg. Co., Robey St. and Washburn 
Ave., $5,872; Baumann-Simon Co., 378 Fulton St., $5 084; 
_ Clarence I. Wolfinger, Room 62, 164 La Salle &t., 
4020, 

CHICAGO, ILL.—L. Broadhag, 385 Wells St., is pre- 
bering plans for a 6-story building to cost $70,000. 

JACKSONVILLE, ILL.—At the election, Nov, 3, the 
question of erecting a new county jail, to cost $35,000, 
will be voted upon. 

SPRINGFIELD, ILL.—Bids are asked until Oct. 28 
for erecting a new high school building. Archs., M. E. 
Bell, 84 Adams St., cago, Ill.; R. D. Lawrence, Pres. 
Bd. Education. 


ean LEAVENWORTH. Lo apts are we aa 
Nov. 9 for constructing a hospital - 
ing, ete. M. I. Ludington, Ch. Q. i calices. mi. 





ST. PAUL, MINN.—We are informed that the following 
bids were received Oct. 6 by the state capitol commis- 
sioners for the structural iron and steel work for base 
ment floor of the new capitol building, which is to cost 
about $1,000,000. Arch., Cass Gilbert, Endicott Blde., 
St. Paul; Channing Seabury, Vice-Pres. Comrs. : 


Crown Iron Works Co., Minneapolis.... ...... $10,440 
Gillette-Herzog Mfg. Co., Minneapolis... ... ---. 8,485 
S. T. Ferguson, Mimneapolis..... .... ......... YSTZ 
Ge Bee Ns oie win co dw bab anew.weede 10,087 
Universal Construction Co., Chicago (accepted).... 8,188 


St. Paul Foundry Co., St. Paul, Minn..... 





Milwaukee Bridge & Iron Co., Milwaukee, Wis. . +4 
Wisconsin, Bridge & Iren Co., Milwaukee........ 9,985 
The Snead & Co. Iron Works, Louisville, Ky.... 10,240 
The Stewart Iron Works, Cincinnati, O......... 12,4 
The L. Schreiber & Sons Co., Cincinnati.......... 10,131 


BROOKINGS, S. DAK.—At the election, Nov. 3, the 
question of issuing $7,000 in bonds for a jail will be voted 
upon, according to reports. 

KIRKSVILLE, MO.—The commissioners of Adair 
Ceunty are considering the question of issuing $50,000 
in bonds for a new court house, according to reports. 

COLORADO SPRINGS, COLO.—The question of issuing 
$84,000 in bonds for a new county court house will be 
voted upon at the election Nov. 3. 

LOS ANGELES, CAL.—Bids are asked until Dec. 9 for 
erecting a building at the county hospital, according .o 
reports. T. E. Newlin, County Clk. 

SAN FRANCISCO, CAL.—The special administrators of 
the Fair estate are said to be planning the enlargemens 
of the Lick House to cover the Builders’ Exchange lot, 
adding 200 rooms to the hotel. 

TORONTO, ONT.—V. Wyss Thaliman, Bissell Bidg., 
Philadelphia, Pa., is reported to have had his plans ac- 
cepted for a new capitol for the Province of Ontario; 
estimated cost, $3,000,000, 


WATER-WORKS. 


BOSTON, MASS.—The city engineer has prepared plans 
for a water supply from the harbor for fire protection, 
estimated to cost $50,000. The plans provide for 12-in. 
mains and four stations on the water front at which fire 
boats could be connected. William Jackson, Cy. Engr.; 
John E. Cheeney, Asst. Cy. Engr. 

SHARON, MASS.—The town has authorized the water 
commissioners to spend $10,000 for extending and improy- 
ing the water plant. 

PROVIDENCE, R. 1.—The aldermen have appropriated 
an additional $50,000 for water-works construction pur- 
poses. 

DARIEN, CONN.—It is stated that the construction of a 
large dam across the valley was commenced Oct. 8 by J. 
B. Rider, Engr., South Norwalk. 

PUTNAM, CONN.—The Putnam Water Co. contemplates 
adding a new 1,250,000-gallon Deane pump and a t0-HP. 
boiler next spring. Wm. Wheeler, Engr., Si State St., 
Boston. 

ALBANY, N. Y.—The council has voted to issue $52,000 
in water bonds to construct a new intake, erect additional 
coal sheds and make extensions to the mains. 

ARCADE, N. Y.—The construction of works will prob- 
ably be commenced as soon as bonds can be sold, either 
this fall or next spring. G. N. Cowan, Engr. 7, 

BINGHAMTON, N. Y.—John Anderson, Secy., writes us 
that the following bids were received last month for a 
12,000,000-gallon pumping engine, as advertised in En- 
gineering News: 

Holly Mfg. Co., Lockport, N. Y. (awarded contract).$31,875 


Henry R. Worthington, Brooklyn, N. Y.......... 32,000 
Lake Erie Engineering Co., Buffalo, N. Y......... 38,000 
The Dickson Mfg. Co., Scranton, Pa.............. 44,750 
Nordberg Mfg. Co., Milwaukee, Wis.............. 46,414 


WILLARD, N. Y.—A. H. Eldridge, of Cornell University, 
is reported to have prepared plans and specifications for a 
new water supply system for the Willard State Hospital. 
Dr. William Mahon, Supt. 

SHARON SPRINGS, N. Y.—The question of water-works 
is again being agitated. 

SKANEATELES, N. Y.—The court has refused to grant 
an injunction restraining this village from constructing 
municipal works, for which contracts were recently 
awarded. 

WHITE PLAINS, N. Y.—J. F. Daly, of Yonkers; John 
Berry, of Mount Vernon, and W. T. Emmett, of New Ro- 
chelle, have been appointed commissioners to appraise the 
local plant of the Westchester Water Co. It is understood 
that the company has refused to sell for less than $210,000. 

CAMDEN, N. J.—The land for the well system is now 
being transferred to the city and subcontracts for tube 
wells are about to be let by George Pfeiffer, the general 
eontractor. The 4% water bonds have been disposed of, 
as noted last week, money to be available Oct. 20. 

EGG HARBOR CITY, N. J.—A contract for water-works 
has been awarded to Geo. Pfeiffer, of Camden, subject to 
a vote of the citizens at an early election. 

BEAVER FALLS, PA.—The supreme court has made 
perpetual the temporary injunction restraining this bor- 
ough from constructing works, and it is stated that a pri- 
vate company, recently organized, will build a plant as 
soon as a charter is secured. 

COATESVILLE, PA.—The question of better water sup- 
ply will be voted upon next month, according to reports. 

DAWSON, PA.—D. J. Redding, Chn. Com., writes us 
that the following contracts have been awarded: Pipe 
and specials, National Foundry & Pi Works, $1,473; 
valves and hydrants, Bailey & Farrell Co., Pittsburg, 
$360; pipe laying, F. L. Garrard, Dawson, $784; reservoir. 
P. Hickey, Mount Pleasant, Pa., $548. Taylor, Romine & 
Scott, Engrs., McKeesport, Pa. 

HALIFAX, PA.—The council appointed a committee 
Oct. 5 to contract with any party who will agree to con- 
struct works, the borough to pay $300 a year annual 
rental. J. J. Rouch, Secy. Council. 

LEBANON, PA.—The council has appropriated $5,000 
for sinking a 10-in. well at South Mountain, six miles 
from the city. with a view to increasing the water supply. 

HIGHLAND, PA.—A press report states that bonds have 
been voted for water-works, sewers, etc. 

McKEESPORT, PA.—Bids are asked until Oct. 26 for 
furnishing and erecting two pumping engines, and also 
for sinking a system of wells, etc., as stated in our ad- 
vertising columns. J. Schinneller, Engr., McClintock 
Bldg., Pittsburg; Edwin Soles, Supt. 

MOUNT JOY, PA.—The borough authorities are said to 
be in the market for a new boiler, pumps, etc., for the 
water-works. 

*PENNSBURG, PA.—Efforts are again being made to or- 
ganize a gh md to construct works, estimated to 
cost $25,000, to reports. 

PHILADELPHIA, PA.—The water committee of coun- 
cils has voted in favor of contracting with the Holmes- 


burg Water Co. to supply the new county prison with 
100,000 gallons of water a day for ten years at $3,000 a 
year. 

WEST READING, PA.-The West Reading Water Co. 
has contracted with the Cumberland Mfg. Co., of Boston, 
for a $5,000 filter plant, according to reports. James Matz, 
Supt. 

DELAWARE CITY, DEL.—It is reported that W. Taylor 
Leland and others, of Philadelphia, contemplate the con- 
struction of water-works at this place. 

WASHINGTON, D. C.—Capt. Edwin #urr, Asst. Engr.., 
Comr., has completed his annual report, in which he deals 
with the inadequate water supply of the city; an appro- 
priation of $10,000 is recommended for sinking additional 
wells next year. 

BERRYVILLE, VA.—O. W. Gardner and S. C. Callahan, 
of Hollidaysburg, Pa., are reported to have secured a ti- 
day option on the plant of the old Berryville Water Co., 
and it is thought that the plant will soon be completed. 

SUMMERVILLE, GA.—It is reported that this city will 
issue bonds for water-works, 

UNADILLA, GA.—The city council has awarded a con 
tract for an artesian well. 

OKOLONA, MISS.—At the election on Oct. 5 the citi 


zens voted 165 to 15 in favor of issuing $30,044) in bonds 
for water-works and an electric light plant, for which 
plans will soon be ready. Address E. J. Ezell. 


FRANKLIN, LA.—We are informed that no contract 
for water-works was awarded Oct. 1. L. B. Tarlton, 
Mayor. 

CLOVERPORT, KY.—lIt is reported that A. A. La Heist 
is making plans for works and will try to organize a 
company to construct the plant. 

BUCYRUS, O.—The Bucyrus Water Co. has purchased 
land for the construction of an S0,000,000-galion reservoir. 
Frank P. Kaler, Supt. 


CLEVELAND, O.—Bids are asked until Nov. 6 for the 
purchase of $300,000 in 4 water bonds, maturing Oct. 
1, 1926. H. L.. Rossiter, Cy. Audr. 

DAYTON, O.—Several plans are being considered for a 
water supply for the asylum. 

MARION, O.—The state board of nealth was investi- 
gating the water supply of this city last week; report not 
yet submitted. 

HUNTINGTON, IND.—Bids are asked until Oct. 24 for 
sinking 12 S-in. tubular wells, rebuilding pumping station, 
erecting a 30) « 75-ft. stand-pipe, etc. Sturtevant & Todd, 
Consult. Engrs., Association Bldg., Chicago; E. Q. Drum- 
mond, Cy. Clk. 

INDIANAPOLIS, IND.—The Indianapotis Water Co. has 
recorded a mortgage for $35,140,000. It is stated that the 
wells now being sunk will be tested before a filter plant is 
put in. 

ZANESVILLE, 0.—The bids for an 8,000.000-gallon 
pumping engine, published last week, have all been re- 
jected and it is stated that new bids will soon be asked. 

CHICAGO, ILL.—Bids are asked until Oct. 20 for laying 
water mains in 26 streets. Joseph Downey, Comr. Pub. 
Wks. 

MINONK, ILL.—M. H. Pfaffle, Cy. Cik., writes us that 
the council has decided to reject all bias for a 60-ft. brick 
tower and a 3,(40)-bbl. steel tank, received Oct. 5, as ad- 
vertised in Engineering News, and defer the building un- 
til spring: the bids were as follows 

Tower. Tank. 
Joliet Bridge & Iron Co................... .$38,350 $4,000 
A. B. Kipp, Minonk.......... a omens »~ ae Be 
Reeves Bros., Alliance, Ohio. 





E. P. Hodgkins, South Chicago........ ore tee. 
Cobett & Stadler, Aurora..... ...... Kok Fara ee eed 
Chicago Bridge & Iron Co.... ‘ 2,512 
Heggie Bros., Joliet lia dele toalaall @ a4. wil 2.700 
O’Brien Boiler Works, St. Louis... . vce nei. ee 
Wm. Tunny, Lockport, Ill...... Er He 
Irregular Bids: 

Martin O'Connell, Minonk (complete)............. 87,6 

Geo. C. Morgan, Chicago (own design)............. 6,000 
Chicago Bridge & Iron Co. (own design).......... 6,000 
Chicago Bridge & Iron Co. (all steel).............. 5,000 
Joliet Bridge & Iron Co. (all steel)..... 5.500 


yoliet Bridge & Iron Co. (stone tower and tank)... 6,71 

PARK RIDGE, ILL.—The contract for laying 7,000 ft. of 
water mains, etc., has been awarded to S. W. Robinson, 
of Park Ridge. Joseph Lalone, Village Clk. 

BALDWIN, WIS.—Bids are asked until Oct. 20 for fur- 
nishing and erecting a water tank, 16 16 ft. of 3-in. 
staves, and a steel tower 6 ft. high. Chas. Settergren, 
Village Clk., writes us that $1,000 will probably be spent 
this fall and works constructed in the spring. 

DULUTH, MINN.—Bids are asked until Oct. 30 for fur- 
nishing and laying about three miles of 42-in. riveted steel 
or cast-iron pipe, as stated in our advertising columns. 
W. B. Patton, Cy. Engr.: M. J. Davis, Pres. Bd. Pub. 
Wks.——The following bids were received Oct. 7 for new 
pump house; all local bidders: . 


ue 

-%. * bt 2 >»? 
o> ‘ 
25% ¢g gé 2 Koa 
S25 of £. as 
tea &..2 z Z RE 

Bidder. eS eta Ze F 
= c= z=5 Ze =696 & 
tes 232 BF B&S 

a = eS = 

TO TE in 5 ities in 22,410 $22,990 $20,490 $19,790 
Cc. J. Fredrickson ........ 18,900 18,318 16,400 16,500 





3) 6 Pe 23,807 25.657 20,354 o.0eee 
McLeod, Campbell & Smith 19.765 25,931 24,061 22,191 

ST. LOUIS, MO.—The lowest bids received Oct. 6 are 
reported as follows: For 75 tons special castings, Howard- 
Harrison Iron Co., $2,395.60; 200 tons of castings, Har- 
rison Iron Co., $6,388; 5,050 tons water pipe, Harrison 
Iron Co., $100,697; 77 stop valves, St. Louis Iron & Ma- 
chine Works, $7,401; five stop and check valves, Michi- 
gan Brass & Iron Works, $3,090; 4,960 tons water pipe, 
Harrison Iron Co., $98,902; for laying 27,300 ft. of water 
pipe, George P. Prendergast, $24,241. 


ROSEBUD, 8S. DAK.—Bids are asked for constructing 
a water and sewer system for the boarding school plant 
now in course of construction at the Rosebud Agency. 
Chas. E. McChesney, U. S. Indian Agt. 

ANAHEIM, CAL.—The plans of C. S. Rogers, of Ana- 
heim, include three 10-in. wells, about 135 ft. deep, and 
the erection of a 60,000-gallon tank, in addition to mains, 
etc. onds were to be sold this week, after which bids will 
be asked for constructing the plant. 


REDDING, CAL.—It is reported that George Groves will 
petition for a franchise to construct works.——The new 
owners of the Mad Mule mining property, near Whisky- 
town, are reported about to erect a large pumping sta- 
tion on the Grizzly guich and pump water about a mile 
over the mountain. 

SAN DIEGO, CAL.—A local paper states that the stock- 
holders of the Temesco Water Co. will soon vote on the 
issue of $175,000 in bonds for supplying water in Corona 
and for improving the pipe system. 
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SUSSEX, N. B.—The Sussex Water & Electric Light 
Co, has been organized. 


PARRSBORO, N. 8.—Prof. W. R. Butler, of Kings Col 
lege, Windsor, is preparing plans and specifications for 
water-works, to be constructed in the spring. N. H. Up- 
ham, Town Clk. 


CHAMBLEY BASIN, QUE.—Bids for constructing an 
aqueduct are reported as being received by this village 
and Chambly Canton. E. L. De La Vallee & Cie, Engrs., 
17 Place d’'Armes Hill, Montreal. 


COWANSVILLE, QUE.—It is reported that works are 
being constructed. 


BRIDGEBURG, ONT.—The Welland ‘‘Telegraph’’ states 
that John Galt, of Toronto, has prepared plans for works 
to cost $27,000; also that D. A. Coste will construct works 
1 granted a franchise, 


WELLAND, ONT.—It is reported that this city has 
been directed to invest $50,000 in water-works, or suf- 
fer a raise of 50% in insurance rates. 


HUNTSVILLE, ONT.—Bids are being received for the 
construction of works, according to reports. William 
Rumsey, Clk. 


LONDON, ONT.—The superintendent has reported that 
& separate system of water-works for street water would 
cost about $38,000, 

VANCOUVER, B. C.—Bids are asked until Oct. 28, ac- 
cording to reports, for a quantity of steel riveted pipe 
and stop valves. T. F. McGurgan, Cy. Clk. 


IRRIGATION. 


EL PASO, TEX.—Wm. W. Follett, Engr., 233 East Ma- 
ple St., Denver, Colo., writes us that no steps have yet 
been taken looking to the immediate construction of res- 
ervoir at El Paso, Tex. Some information is being col- 
lected as to use of water in the United States, the Mexi- 
caas claiming that the recently large increase of the use 
of water in Colorado has deprived them of it at El Paso. 

—-Press reports state as follows: A. Engledue, Chn. Loa- 
don board of directors of the Rio Grande Dam @& Irri- 
gating Co., accompanied by W. T. Johns, Secy., recently 
arrived in El Paso to open permanent offices here. The 
company they represent proposes to commence in a tew 
days the construction of a dam and reservoir across the 
Rio Grande River in New Mexico, 90 miles above El 
Paso, and the irrigation canal will pass through El Paso 
to the valley below. About $2,000,000 has been subscribed 
to the capital of the company. 


AMERICAN FORK, UTAH.—Press reports state as fol- 
lows: The joint irrigation committee of American Fork, 
Pleasant Grove and Lehi met here Sept. 22 to consider the 
report of Civil Engineer McAllister concerning the pro- 
posed reservoirs at Silver Lake and Milkmaid flat. the 
plans and specifications show that the water in Silver 
Lake could be raised to a depth of 15 ft., and the water al- 
ready in the lake, averaging about 8 ft. in depth, could 
be drained therefrom through the solid granite below for 
about $900. This would furnish enough extra water to 
irrigate 215 acres of land. It is also estimated that a res- 
ervoir could be built in Milkmaid flat to hold sufficient 
water to lirigate 578 acres for about $12,000; or that a 
reservoir to irrigate 940 acres, bringing the water to a 
30-ft. level, could be built for about $19,000. The plan 
for the Silver Lake reservoir was adopted by the com- 
mittee. 

NEW COMPANIES.—Bridge Creek Irrigation Co., Cool- 
idge, Hamilton county, Kan.; $150; it is stated that the 
company proposes to build a large canal; Pres., W. E. 
Brown; Secy., M. O. Clark; Treas., H. J. Laubach. 

Crater Reservoir Co., Hotchkiss., Colo.; $7,200; it is 
proposed to construct a reservoir in Delta county in the 
vicinity of Bald and Crater peaks. The waters will be 
taken out of Leroux Creek. A. D. Simpson, N. D. Ben- 
nett, C. R. Miller, E. E. Hall, E. M. Houts, Percy Houts, 
R. O. Wilmont, H. R. Bennett, S. BE. Ellington. 


SEWERAGE. 


ST. ALBANS, VT.—We are informed that the main out- 
let sewer is being built by the village. About 5,000 ft. will 
be built this year, but will not be let by contract. Chas. 
E. Collins, Engr. and Supt., Cambridge, Mass. 

SPRINGFIELD, MASS.—Daniel W. Mellen, Springfield, 
has been awarded the contract for extending the Long 
Hill sewer into the Connecticut River, by the construction 
of 300 ft. of 18-in. cypress pipe outlet with a 24-in. 
storm water sewer, and also tile and cast-iron sewer pipe, 
at $4,825. McKenzie & Peterson, of Springfield, were the 
only other bidders at $4,069. Chas. M. Slocum, Cy. Engr. 

PROVIDENCE, R. I.—Plans have been prepared for a 
sewage disposal plant by precipitation, the contracts for 
which will probably be let next spring. J. H. Shedd, Cy. 
Engr. 

NEW HAVEN, CONN.—The committee has reported fa- 
vorably on the construction of sewers in five streets. C. 
W. Kelley, Cy. Engr. 

BROOKLYN, N. Y.—-Bids are asked until Oct. 28 for 
furnishing 48-in. cast-iron pipe and special castings for 
the main relief sewer along the Clinton Ave. bulkhead 
wall, and for constructing sewers in two streets. Theo. 
B. Willis, Comr. Cy. Wks. 

BUFFALO, N. Y.—Bids are asked until Oct. 16 for con- 
structing a 12-in. pipe sewer in Pearl St. R. G. Parsons, 
Secy. Pub. Wks. 

GENEVA, N. Y.—Walker & Robinson, of Tippecanoe, O., 
who had the contract to construct the 24 miles of sewers 
here, have failed and the work has been relet to John F. 
Dolan, of this place. About nine miles have been built. 
The new contract has about the same prices as the old. 
Work will be resumed at once.——Bids were submitted by 
Walker & Robinson June 5 at $39,800 with trenching, rock 
and embankment, and at $36,800 without rock and em- 
bankment, as stated in our issue of June 25. S. G. Gano, 
Engr. in charge, Geneva; J. J. R. Croes, Consult. Engr., 
68 Broad St., New York; E. W. Herendeen, Pres. Comrs. 

WALDEN, N. Y.—The following submitted bids Oct. 2 
for pipe sewers in six streets: John J. Taylor, Cornwall; 
Syracuse Stone Co.; Costello & Dunn, Kingston; Frank G. 
Wood, Newburg; Taylor & Bateman, Walden; Samuel A. 
Wilson, Newburg; Morgan & McCartly, Kingston; Henry 
E. Weiner, Kingston; E. S. Sayre, Walden; Cornelius 
Daley, Poughkeepsie; John Duff, Newburg; John Mitchell, 
Kingston; Isaac Edwards, Cornwall. For digging trenches: 
E. H. Van Kueren, M. Depuy, E. Mitchell, G. M. Mills- 
paugh, Wm. Tompkins, J. Fetherston, Stephen Stickels, 
of Walden. E. 8S. Sayre, Walden, was awarded the con- 
tract for furnishing 3,400 ft. of 15 and 12-in. sewer pipe, 
and G. H. Van Kuren, M. Depuy, Stephen Stickles, Wm. 
Tompkins and Edward Mitchell the contracts for con- 
structing. 

ROCHESTER, N. Y.—Bayer & Albaugh were the only 
bidders Oct. 7 for constructing a 24-in. pipe sewer 2,090 
> in the Culver Road, at $12,228. E. A. Fisher, Cy. 

ngr. 


ENGINEERING NEWS. 


TRENTON, N. J.—Bids are asked until Oct. 20 for con- 
structing sewers in several streets, according to reports. 
©. Edward Murray, Cy. Clk. 

ALLENTOWN, PA.—R. 5. Rathbun, Cy. Engr., sub- 
mitted a report Oct. 6 on the construction of a filtration 
plant to cost about $80,000, and of trunk and jateral 
sewers to cost about $141,000. The question will be voted 
upon at the next election. 

PHILADELPHIA, PA.—Geo. 8. Webster, Ch. Engr., in- 
forms us that bids for two small connections with the 
Manayunk invercepting sewer will be asked soon, estimated 
e about $6,000, 

SHARPSBURG, PA.—Bids are asked until Oct. 31 for 
the completion of the sewer system, consisting of about 
1,665 ft. of brick sewer and about 16,500 ft. of pipe sewer, 
with the necessary manholes, catch basins and fiush tanks. 
Bids will be received for the whole work or for one or 
more of the three sections into which the work is di- 
vided. E. C. Hulbert, Borough Engr., 1086 N. Canal St., 
_—e G. D. MeMorran, Pres. Council; C. A. Clowes, 

YORK, PA.—Joseph L. Wickes, Atlantic City, N. J., 
has been selected by the council to prepare plans for a 
sewer system. About 4v engineers submitted bids Sept. 
~) for preparing plans, as advertised in Engineering News. 
Sebastian Mayer, Chn. Vom 

UNIONTOWN, PA.—Surveys are reported as being made 
for a sewer system for this place, 

BALTIMORE, MD.--The Southwest Baltimore Improve- 
ment Association, at its meeting Oct. 8, at 712 South War- 
ner St., discussed the question of a sewer in Stockholm St. 
Chas. A. Briscoe, Chn. Com. 


BALTIMORE, MD.—Bids will soon be asked for a 36 
and U-in. cast iron pipe sewer in Charles St.; estimated 
cost, $8,000. Janon Fisher, Cy, Comr. 

TAMPA, FLA.—J. H. Neff, Cy. Engr., writes us that no 
work can be done on the proposed sewer system until 
after Nov. 15. Des. Engrs., Waring, Chapman & Farquhar, 
874 Broadway, New York. 

LOUISVILLE, KY.—J. H. Pearson, Cy. Engr., writes 
us as follows in regard to projected sewer work: Our 
sewers are all built out of a general tax fund, whether 
new or reconstruction, and usually by city force. The 
system takes both surface and house drainage, and is 
becoming overtaxed. I have recommended for this new 
year several large sewers, but there is no probability that 
more than one of them will be built, which one I cannot 
say; approximate estimate is as follows: 


. Diameter. cstimate. 
30th St.. Bank St. and 34th St. 

Re re eee ee 8 ft. $154,200 
Ce; NR. «cena sos asee sek 7 ft., 6 ft. 67,060 
Christie and Barrett Ave., sewer. .2 ft., 3 ft., 5 ft. 50,000 
Muterprios We. Teo. 6s cis tasvdes 5 ft., 9 ft. 22,000 


We have a large filthy stream running through our East 
End (Beargrass Creek), which takes all the East End sew- 
age. I am in hopes of starting a scheme to improve it, 
making it 50 ft. wide, 5 ft. deep, between walls, and laying 
the bed invert in vitrified brick or cement, so as to give 
it a uniform grade, and straighten its course for about 
two miles; estimated cost, $550,000; work to be done in 
yearly installments, unless funds are raised for it by bonds. 
We cannot turn it around the city, and have to put up with 
it, but can improve it, and this will have to be done, no 
matter what it costs, some time. We also have a great 
deal of trouble in cleaning out our sewers, and I am 
getting up an elevator bucket arrangement for the purpose. 

MANSFIELD, 0.—L. E, Chapin, Cy. Engr., of Canton, 
O., has submitted a report on plans and specifications 
for the proposed sewage disposal works for this city, ac- 
cording to reports. 

INDIANAPOLIS, IND.—The board has adopted resolu- 
tions for constructing about 4,700 ft. of 39 to 32-in. brick 
and 20 to 12-in. pipe sewers. B. J. T. Jeup, Cy. Engr. 

HOLLAND, MICH.—The board of public works is con- 
sidering the question of extending the sewers. Engr., A. 
L. Holmes. 

LAURIUM, MICH.—Joseph R. Murphy, Clk., writes us 
that an election to issue $35,000 in sewer bonds to build 
a system was held Sept. 12, and resulted in a tie vote. 
Nothing further will be done for the present. Probably 
an effort will be made next year to again obtain permis- 
sion to issue bonds. 

SAGINAW, MICH.-—It is proposed to build a system in 
the west side. and also a sewer to cost $3,120 in Michigan 
Ave. H. E. Terry, Cy. Engr. 


LINCOLN, ILL.—Bids are asked until Oct. 19 for con- 
structing about 7,800 ft. of 24 to 8-in. pipe sewers. T. S. 
Davy, Cy. Engr.: Frank Bollin, Cy. Clk.——In addition 
to the above there is 1,800 ft. of 18-in. pipe sewers to be 
built soon. 

ROSEBUD, S. DAK.—Bids are asked for constructing a 
sewer system and water-works for the boarding school 
on the Rosebud reservation. Chas. E. McChesney, U. S. 
Indian Agent, Rosebud. 

ARNPRIOR, ONT.—We are informed that probably no 
bids will be asked until next spring for constructing 20,- 
OOO ft. of 42 « 30-in. brick and 24 to 6-in. pipe sewers, to 
cost $25,000. J. L. Morris, Engr., Pembroke, Ont. 

NAPANEE, ONT.—The council is considering the ques- 
tion of constructing sewers. 


GARBAGE DISPOSAL-STREET CLEANING. 


OSWEGO, N. Y.—A press report states that a local gar- 
bage company has been organized and began work Oct. 4, 
and that is hoped to have a small crematory soon. H. 
D. MeCaffrey, Pres. Bd. Pub. Wks., can probably give 
information. 

WASHINGTON, D. C.—The commissioners on Oct. 7 
authorized the issuing of a permit to J. N. Warfield for 
a Smith garbage crematory near the old observatory 
grounds. It is said that the plant will cost $25,000 and 
be completed within 99 days. 

CLEVELAND, 0.—The council has appomted a commit- 
tee of five to visit other cities and investigate garbage 
disposal plants before awarding the contract in this city. 

ST. PAUL, MINN.—A committee of six is to be ap- 
pointed to prepare plans and specifications for the gar- 
bage contract for 1897. 


STREETS AND ROADS. 


BOSTON, MASS.—Bids are asked until Oct. 16 for 10,500 
sq. yds. of macadamizing, 6,800 sq. yds. of gravel side- 
walks, 6,000 cu. yds. of gravel, grading, etc., in Boylston 
St. B. W. Wells, Supt. of Streets. b 

QUINCY, MASS.—The question of appropriating $18,- 
000 for paving Copeland St. is being considered by the 
council. C. F. Knowlton, Cy. Engr. 

ROCHESTER, MASS.—It is stated that work will sogn 
be begun on the macadamizing of a road from Rochester 
Centre to the Marion line, to cost $7,500. 

DANIELSON, CONN.—At a recent town meeting it was 
voted to appropriate $30,000 for macadam roads. J. A. 
Atwood, of Wauregan, Conn.; W. D. Rouse, of Central 
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i, 
Village, Conn., and Floyd Cranska, of M 
have been appointed a committee to take 
work. 

HARTFORD, CONN.—The question 
streets along the water front, at a cost of . 
is again being considered by the counci! a; 
Chas. H. Northam, Pres. St. Comrs.: ¢ 
Supt.; D. G. Stoughton, Chn. Com.; H. F. ¢; 

SUFFIELD, CONN.—We are informed 
hessy, agent, Suffield, bid Sept. 30 as follow 
and macadamizing a road: For 2,00 ft., $1} 
for 600 lin. ft., $1.12%; for 500 lin. ft., $1.15 
as the selectmen may direct. 

BROOKLYN, N. Y.—The grading and pavi 
has reported favorably upon resolutions fo; 
tions of 18 streets with asphalt, at a cost 0; 
00; two with macadam at a cost of &2°). 
with Belgian blocks, to cost $13,000.—T) 
committee is considering the question o 
macadamizing Ocean Ave., at a cost of 
S. Curtis, Jr., Chn. 


BUFFALO, N. Y.—The following bids wer 


the board of public works Oct. 9 for paving 
sons, CIk.: 





Cazenovia St. 4 


P. B. McNaughton, brick.......... $15,442 
Standard Paving Co., asphalt...... 14.5) 
German Rock Asphalt Co., asphalt... 16,707 om 
a BE. Glew, betes. ee ccks ecce oe 13,558 1 


NEW YORK, N. Y.—Bids are asked until « 
asphalt poe in three streets and grading « 
in Naegle Ave. C. H. T. Collis, Comr. Pu! 
L. F. Haffen, Comr. St. Improvements for ¢ 
24th wards, has asked for $955,340 for street 
north side.——The board of estimate, Oct. t, a 
$1,000,000 under the legislative act for the ; 
the city streets. The act provides that 5.3.0 
be used for repaving, but not more than $1,(\\) 
one year. Appropriations were also made fo: 
fences for the Boulevard.—E. W. Bloom 
Bloomingdale Bros.; P. H. Dugro, Hotel Savoy 
D. Crimmins have petitioned the board of str. 
to widen 59th St., from 5th Ave. to 3d Ave. 


NEW YORK, N. Y.—Bids are asked by the 
of parks, The Arsenal,, until Oct. 26 for 53+ 
of cement walk at the Grant Tomb, Riverside |’ 
work will include 55,000 sq. ft. of sod, 3,100 
granite coping, about 11,000 cu. yds. of excava 
ing, mold, etc. 

NIAGARA FALLS, N. Y.—The board of put 
has reported the following estimate for paving 
asphalt, $22,200; brick, $20,400. W. W. Read, 

PELHAM MANOR, N. Y.—It is stated that 
of estimate of New York city has appropriated $_\) f 
improving the Pelham rcad. ° 

SCHENECTADY, N. Y.—The council passed { 
nance Oct. 6 for sheet asphalt paving in Jacks Pla 
The work must be completed by Nov. 15. L. hs : 
Cy. Engr. 

WHITESTONE (L. I.), N. ¥.—The village tru 
considering the question of holding an electi: 
to vote on the subject of issuing $50,000 in | 
macadamizing. W. S. Overton and W. L. Wa a 
trustees. 

CAMDEN, N. J.—Bids are asked until Oct. 2: 
block paving in St. John St., according to 

. E. Farnham, Cy. Engr. 

HACKENSACK, N. J.—N. J. Conover, of Free! 

J., has been awarded the contract for grading 
several streets. 

JERSEY CITY, N. J.—Bids are asked until Oc! 
8,500 sq. yds. of granite and 2,230 sq. yds. of u 
paving. Geo. T. Bouton, Clk. Comrs. 

NEWARK, N. J.—The commissioners have appro 
ordinances for asphalt paving in five streets. V1 
Stainsby, Pres. Bd.; W. E. Greathead, Clik., J. M. 5 
mour, Mayor. 

PATERSON, N. J.—Bids are asked until Oct. 27 
macadamizing two roads. J. J. Van Noordt, Dir. | 
holders; A. B. Pearce, Clk. 

UNION, N. J.—Bids are asked until Oct. 17 for 22") 
lin. ft. of stone sidewalks. A. M. Woodruff, Tow | 
Clk.; Address Wm. P. Bonnell, Roselle, N. J. 

ALLENTOWN, PA.—R. 8S. Rathbun, Cy. Engr., has 
presented estimates for about 180,000 sq. yds. of paving 
with either brick, granite block or asphalt, to cost $32!) 
000, $440,000 or $450,000, respectively. Of this work th: 






Traction company would probably pay for 33,000 sq. yds 
GREENSBURG, PA.—It is stated that the contract wil 
be let at once for constructing six miles of the Johnstown 


Indiana & Westmoreland Turnpike. Engr., John FE. ly: 
Johnstown, Pa. 

SEWICKLEY, PA.—It is reported that some of the stree‘s 
of this borough are to be paved soon. Geo. H. Anderso! 
Burgess. ' 

BALTIMORE, MD.—The question of making a speedway) 
out of Pimlico Ave. is being considered; $25,000 has 4 
ready been pledged. Dr. A. W. Clement is interested. 

LOUISVILLE, KY.—J. H. Pearson, Cy. Engr., writes 
us as follows: Paving contracts are usually awa in 
small blocks, costing $3,000 to $6,000. All new st! 
alleys, sidewalks, fire cisterns, hydrants and wells, whe! 
first built, are paid for by the abutting property owners 
on warrants issued to contractors to collect themscives 
Reconstruction of sidewalks is paid for in the same Wa) 
but reconstruction of streets, etc., is paid for out of the 
several funds raised by general taxation. We have tried 
a number of different kinds of brick for our streets, such 
as Bannon pavers (local), a yellow brick; Mack >: 
Sciota blocks, McManagal blocks, Star blocks, Porter ¢ 
and new Ironton pavers. None of them have lasted it 
good order five years. We have used Barber asp)al' 
(Trinidad Lake asphalt), and find it rolls up very badly 
We are now trying Kentucky natural rock asphalt, laid 
by the Breckinridge Natural Rock Asphalt Co., and !a\ 
one block finished and so far we think it is good. Th: 
company has some ten miles in Buffalo under ano(her 
name, I think. We use also Georgia granite block= ane 
they do well as to wear. 

DAYTON, O.—The council has voted to issue $15.\'\) it 
bonds for paving in Richard St. F. M. Turner, Cy. !ner 

SPRINGFELD, O,—The board of public affairs wi!) soo! 
advertise for bids for grading and graveling, curb d 
guttering five streets. S. J. Wilkerson, Cy. Clk. 

WYOMING, 0.—Bids are asked until Nov. 2 for the pur- 
chase of $4,370 of 6% street bonds. Engr., C. A. Ewine, 
Carlisle Bldg., Cincinnati; W. A. Clark, Clk. 

INDIANAPOLIS, IND.—Bids are asked until Oct. -1 for 
about 20,000 sq vds. of graveling and 11,000 sq. ft. of side 
walks, and until Oct. 23 for grayeling in a numer 
streets. B. J. T. Jeup, Cy. Eng. 

OTTUMWA, IA.—Bids are asked until Oct. 21 for brick 
paving and curbing in district No. 53; check, $500. 8. D. 

er, Chn. St. Com. 
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7 
sjoUX CITY, IA.—The residents of Nebraska Ave. have 
: _ ‘he council to pave a portion of that avenue 

ve asi it. Le F. Wakefield, Cy. Engr. 

“ot, PAUL, MINN.—The park board is discussing the 
sestior constructing a boulevard for the Bluffs on the 

vest side. John Copeland, Comr. Pub. Wks. 

SEATTLE, WASH.—The board of public works has de- 
iged to ask for bids for wooden block paving in Cherry 
: _ Hi. Thomson, Cy. Engr. 

SAN -RANCISCO, CAL.—The supervisors propose to 
improve portions of about 110 streets with bitumen, mac- 
adam, etc. C. 8. Tilton, Cy. Engr. 

VALL! JO, CAL.—It is proposed to pave 2,310 sq. 
yds. wi broken stone at a cost of $1,000, Engr., F. R. 
Simonton, Vallejo. 


MANUFACTURING PLANTS. 


CAM DGE, MASS.—It is stated that the Damon Safe 


2 


« Iron Works Co,, which some time since removed its 
lant to Philadelphia, is to return to Cambridge, and an 
applicati , for a permit to begin the construction of a 
factory building has been presented. It will be S84 « 198 
(t., two stories high, part of wood and part of steel. 


BROOKLYN, N. Y.—It is reported that Arbuckle Bros. 
have decided to erect a large sugar refinery adjoining their 
coffee | it 

KINGSTON, N. Y.—The Colonial Giass Co., which began 
pusiness in Kingston last spring, is stated to want $10,000 
yr $12,000 with which to enlarge its plant and provide it 
with the capital necessary for the management of the busi- 
yess. Citizens are asked to take stock to the amount 
named. The company has two months’ orders on hand. 


CAMDEN, N. J.—With the rumor that Arbuckle Bros. 
will build a sugar refinery in Brooklyn, it is stated that 
an application has been made for a charter for the Stand- 
ard Suear Refining Co. to build a large refinery at 
Kaighn s Point, Camden, N. J. The capital stock is 
s2.000,000, and the incorporators are Joseph A. Baker, 
Charles Baker, W. 8S. Williams, Herman Hooper and 
Thomas B. Harned. Adolph Segal, 1304 N. Broad St., 
Philadelphia, Pa., is also said to be interested. 

GUTHSVILLE, PA.—Peter Bros. will erect a shoe fac- 
tory, and are in the market for a line of machinery. 

PHILADELPHIA, PA.—Wm. H. Berry has purchased 
ground on Crosby 8t., Chester, and it is said that a large 
poiler manufactory will be erected on the site. 

WILMINGTON, DEL.—On Oct. 8 the morocco factory 
of Garrett & Barr, on East 2d St., was destroyed by fire; 
joss about $30,000; the factories of Charles Baird & Co. 
and of Washington Jones & Co., on Walnut St., were badly 
damaged; loss estimated at $80,000 and $150,000 respect- 


ively. 

ANNISTON, ALA.—Thompson Bros., of Birmingham, 
Ala., are said to have been awarded the contract for the 
erection of the buildings for the new mills of the Ameri- 
can Net & Twine Co., of Boston, to be built in this city, 
and to be known as the Gold Medal Twine Mill. 

KNOXVILLE, TENN.—A press report says that J. W. 
Patton, Secy. and Treas. of the Manchester Stove Works, 
of Manchester, O., is in Knoxville with a view of locat- 
ing a branch stove manufacturing plant. 

NEW ATHENS, ILL.—A new flour mill may be erected 
on Richland St. A company, consisting of Jos. Dietz, 
George Gross and Mrs. Mary Dietz, has been formed, with 
a capital stock of $12,000. 

KANSAS CITY, MO.—A site is said to have been bought 
on which to erect a brewery, to cost $40,000, by the Leisy 
Brewing Co. 

ANAHEIM CAL.—Press reports state that W. A. Clarke 
may build a beet sugar plant. It will cost about $400,000, 
making 15,000 tons of sugar in the four months of the 
season. He is also considering the erection of a sugar 
factory in Montana. 

ONTARIO, CAL.—Fred and George Stamm are manu- 
facturing a gas engine. Should the model prove success- 
ful they will add new machinery to their shop for the 
manufacture of these engines, 


GAS PLANTS 


READING, MASS.—O. E. Weller has been appointed re- 
ceiver for the Citizens’ Gaslight Co., of this place. and 
Stoneham; liabilities, $85,000, of which $50,000 is pre- 
ferred. 

AKRON, N. Y.—The Akron Light, Fuel & Power Co., 
has been organized with a capital stock of $10,000, to man- 
ufacture gas and electricity; directors, James W. Stearns, 
Irving D. Eckerson and Richard H. Bell, of Akron, and 
John S. Campbell and J. Henry Trautman, of Butler, Pa. 

CANISTEO, N. Y¥.—The Canisteo gas works has been 
sold under mortgage foreclosure to Milo M. Acker, of 
Hornelisville, for $7,755. It is stated that arrangements 
will be made at once to improve the plant. 

RICHMOND HILL, N. Y.—The Brooklyn & Queens 
County Gas Co. has asked for an extension of 60 days 
time in which to lay its mains, owing to the financial 
depression, 

ROCHESTER, N. Y.—The Rochester Gas & Electric Co. 
has been granted permission by the executive board to 
lay gas mains in several streets. 

NEW YORK, N. Y.—The Metropolitan Fuel Gas Co. 
has filed a petition for a franchise to lay mains in the 
streets of this city. It proposes to furnish gas at 50 cts. 
a thousand to householders, and at 35 cts. to large manu- 
facturers. When the franchise is secured $100,000 is to 
be paid into the treasury, and at the expiration of five 
years the city is to receive 3%% on the net business done; 
also a bond for $500,000 is to be furnished. 


ECHO, PA.—The Philadelphia Gas Co. is drilling a 
umber of wells for gas in this vicinity with small suc- 
vess; oil has been found in some of the wells.—The 
People’s Natural Gas Co. is erecting a large pump sta- 
‘ion near Glouster’s Mills, and when completed, expects 
‘o increase the pressure on its mains. 

‘ MIDDLESEX, PA.—A press report states that the 
Mahoning Gas & Fuel Supply Co. will run a line to this 
place and West Middlesex, to compete with the Oil City 
Fuel Supply Co. It is hoped to have the work completed 
by Nov. 1, L. F. Barger, Mer. 

‘ PITTSBURG, PA,—The State Line Natural Gas Co. has 

‘een incorporated to operate in Fayette county, Pa.; 
‘apital stock, $5,000, commencing with $500. Treas., W. 
F. Johnston, Pittsburg, Pa.——The Pintsch Compressing 
Co, has been Gres a permit for the erection of a brick 
gas house on Ave., to cost $7,800. 

2 RUNSWICK, GA.—The plant of the Electric & Gas 
cht Co. is said to have been destroyed by a recent 
Storm; loss estimated at $20,000. 

' LORENCE, ALA.—The Florence Gas Light & Fuel Co. 

. proposing to extend its distribution system, provided 
™ Own will pledge itséif to a sufficient consumption. 
| 'NDLAY, O.—The city gas board has ordered the lay- 
a6. of mains along East High St.——The contract for 
BS & new well was given to J. C. Curren, at 32 cts. 


ENGINEERING NEWS. 


CINCINNATI, O.—The Cincinnati Gas & Coke Co. has 
applied for permission to open Montgomery turnpike, 
from the north corporation line to Deercreek road, and 
along that road to Smith, for the purpose of putting in 
mains, and also to open Carthage Ave., from the north 
line of Norwood to the corporation line of Carthage. This 
will enable it to supply gas to Norwood, Evanston and 
Carthage. 

INDIANAPOLIS, IND.—The Consumers’ Gas Trust Co., 
of this city, is reported about to add (i) new wells to its 
source of supply: already 33 have been completed and 
about 30 miles of field mains are being laid to connect 
these new wells with the city main. A 10-in. main, 26 
miles long has been completed, connecting the fleld with 
the 16-in. main at Allisonville and a pumping station is 
being built in Hamilton county, seven miles southeast of 
Noblesville. The cost will be about $:550,000. The In- 
dianapolis Gas Co. is also at work upon a number of 
new wells. 

CHICAGO, ILL.—The Western Republic Construction 
Co. has permits for the erection of the following build- 
ings for the Ogden Gas Co.: An office two stories high, 
TOx38 ft.; a two-story purifying house, 33x135 ft.; a two- 
story generating house, 72x40 ft.; and a boiler house one- 
story high, 73x32 ft.; cost, $285,000. 

MILWAUKEE, WIS.-—The Milwaukee Gaslight Co. has 
been awarded the contract, by the committee on street 
lights of the common council for lighting the streets for 
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SEWERS AND ROCK EXCAVATION. Coffeyville, 
Kan.—Jno. M. Walker, Cy. Engr., writes us that the fol 
lowing bids were received Sept. 30 for constructing pipe 
sewers, lump bid being submitted for sewers and price 
per cubic yard extra for rock work: quantities are: 15-in. 
vitrified pipe sewer, 2.35 ft 12-in., TOO ft.; 10-in., 
5,450 ft.; S-in., 25.500 ft.: S x 6 ‘Y's, 660; 8 x S& Y's, 4: 
8S x 8 T’s, 34: 10 « 6 Y's, G0; 12 6 Y's, 16: 15 x 6 Y's, 


6; flushstands, 20; manholes, 20; lampheles, 32 
Sewer. Rock 
excav. 
W. A. Myne, Coffeyville (accepted) $18,000 $1.50 
H. P. Selden & Co., Kansas City, Mo.. 22,500 2.50 
N. P. Glann & Co., Toledo, Ohio : 17,985 1L™ 
W. P. Brown, Coffeyville, Kan........ 19,865 2.00 
Jas. Gilkerson, Lexington, Mo......... 21,375 2.00) 


SEWERS.—Roselle, N. J.-H. M. Herbert, Ch. Engr.. 
Bound Brook, N. J., writes us that the following bids were 
received Oct. 2 for constructing 8,500 ft. of 12 to 8-in. 
pipe sewers, as advertised in Engineering News; bid of 
EC. Wells, of Phi.adeiphia, was at first declared informal, 
but was afterwards found to be regular, prices being 76 
ets., 18 ets., SO cts., 31 cts.. TS ets.. 33 cts., 40 cts., 44 ets., 
19 cts., $24, 36 cts., $7.50, 34 cts., $62, $44, $45, $43.50 and 
$7.86 respectively for the items as given 1n the table; total, 
S7.977: contract was awarded Oct. 7 to Headley & Christie, 
410 Clinton Ave., Newark, N. J. 


Bids Received Oct. 2 for Constructing Sewers, Roselle, N. J. 


Quantities. 


8th Ave. 12-in. pipe, average cut 11 ft... .1,729 lin. ft.. 
Chestnut St., 12-in. pipe, average cut 12 ft. 460 ‘“* “ 
9th Ave., 10-in. pipe, average cut 11 ft...1,105 “ “ 
B. & N.Y. R.R.,10-in. pipe,average cut 5 ft. S10 “ “* 
Pine St., 10-in. pipe, average cut 12 ft.....2,264 “ “ 
3a Ave., 8-in. pipe, average cut 7 ft...... 770 “ “ 
4th Ave., 8-in. pipe, average cut 8 ft. .... T70 “ “ 
Sth Ave., 8-in. pipe, average cut 8 ft. .... 770 ‘“* “ 
Sub-soil drains _ 









Hemlock Sooring ...c.ccccccccscccscceces 5,000 ft. B.M. 
Gravel filling .....cccccscccccsccescccces 100 cu. yds. 
COTO. wiaicda ccc Ciceeee! ca cvcctiqensde cee eat 4 
TEXtTR GECAVALION 2... ccccccccce seccccese —. 
PRMGRCAMRD cccccccccscccneces sacccceces Maas vn wae 
Cirewmlar manholes .......205 ccc ccccces re 
Circular drop manholes ...........-.-++-+- Gang ceive 
Elliptical manholes ............6+e0-eee08 WR eeceses 
EGON i. ccc cctascds Sicccccdsevcccs * BB. caccces 
TE 5 dives hw be hb de adc id ue nde 6bb50 006 b60Kbdemee ese 


five years at the rate of $20 a lamp a year. The city has 
2.700 lamps in use and now pays $22 a lamp. It is said 
that a limited number of Welsbach lights may be added 
later. 

KANSAS CITY, MO.—The Kansas City Gas Co. is re- 
ported to be laying a new 16-in. gas main on Cherry St. 
to reinforce its main on Holmes St. Col. M. J. Payne, 
Pres. The gas consumption is said to have increased 
very much of late. 

SACRAMENTO, CAL.—The Sacramento Gas & Fuel Co. 
was incorporated Sept. 29 with a capital stock of $500, - 
000, commencing with $9,600, to manufacture and sell 
gas for illumination and fuel; incorporators, F. R. Bell, 
J. H. Lounge and R. C. Semmiler, San Francisco; Elmer 
Reed, Oakland, and W. C. Wolfe, Los Angeles. 

HALIFAX, N. S.—The Halifax Gas Co. is to sell its 
plant to the People’s Heat & Light Co.; the latter, which 
supplies gas for illuminating and heating purposes, will 
use its own plant for one kind of gas and the newly 
acquired system for the other. 


CONTRACT PRICES. 


DRAIN.—Mount Vernon, N. Y.—John F. Fairchild, Engr., 
informs us that the contract for constructing the Midland 
Ave. drain, as advertised in Engineering News, has been 
awarded Bellew & Merritt Co., of Tuckahoe, N. Y. There 
will be about 5,000 ft. of open cement drains and about 
17,600 ft. of tile drains, 2 to 36 ins. in diameter. The 
open drain consists of a trench 3 ft. 6 ins. wide and 25% 
ins. deep, filled with concrete 10 ins. thick at the bottom 
and 9 ins. at the top of each side, the semicircular drain 
15 ins. radius being formed in this and faced with a %-in. 
coat of neat cement, this coat extending out on each side 
for 6 ins. over the top of the concrete to join the side 
slopes. The slopes are 1 to 1 to the surface. The aver- 
age cutting of this drain is about 5% ft.; the average cut- 
ting of the smaller drains about 3 ft., and the cutting of 
the 36-in. pipe, 17% ft. in a sand cut. The bids were as 
follows: 








3. dt ae 4 colt “3 
ers BgAZ ute; os $z ai Z 
SS seu ESAS yhH 36 e~ Sad 
a ee OF .= on O Zp 8st 
ae 6s Sse 384 < £8; a8 
ae c ato Sa z os = 
As 2 S - > =f ec. 3e° 
Z : 3 a =<m t=) Pe o0O% 

ea < x= & a = 
$0.926 $0.75 $1.00 $1.10 $0.75 
1.09 1.00 1.00 1.48 85 
1.13 73 95 1.15 05 
50 .65 ba) AT 40 
1.10 -83 -95 1.40 80 
.38 AT 40 35 20 
446 65 -40 25 20 
446 .73 40 35 .30 
-096 -22 15 30 18 18 
20.00 18.00 14.00 15.00 30.00 20.00 
-60 .60 50 2.00 40 1.50 
now Gm 4.75 DD) 7.00 3.00 
-40 40 1.00 40 0 
62.25 76.50 65.00 80.00 79.00 
52.60 66.50 40.00 38.00 35.00 
82.62 42.00 40.00 40.00 
49.00 30.00 35.00 40,00 ZR. 
5.44 8.00 5.00 10.00 8.00 





$9,440 $8,583 $8,263 $9,202 $10,071 $10,595 $7,475 


LAYING WATER MAINS.—Boston, Mass.—The follow 
ing bids were received by the metropolitan water board 
Oct. 6 for laying water mains, as advertised in Engineer- 
ing News: 





— Sections—— 
Bidder. 14. 16. 18. 
Collins & Ham, South Boston. ...$8,200' $7.497 $9.70" 
R. J. Malone & Bro., Boston .... 9,096 7,700 14,001 
H. A. Hanscom & Co., W. Medford.11,000 5.442 10.824 
S. W. Frescoln, Reading, Pa. ....11,268 T9883 12.845 
Maney & Flaherty, Somerville ....11,772 7,800 12.382 
PD. F. O'Connell, Boston ... 11,820 ee fF 


Mitchell & Neff, Newark, N. J.....16.543 





The C. H. Eglee Co., Boston ..... 18,480 5.944 
Craib & Trumbull, Winthrop ..... ..... 9,460 
Francis Curnan, Rhinebeck, N. Y. ..... 6,550 
J. H. McKnight, Everett ......... adeed 6,852 
Joseph Bruno, East Boston ....... ones 7,220 
George Goodhue, Concord, N. H... ..... CE 6 tone 
J. W. Howe, Cambridge ......... —" coves 3OS7 
McCusker Bros., Waltham........ nBee'4 ecoee 11,042 
P. H. Harrison & Sons, Hartford. ..... «esse 11,640 
Trumbull & Ryan, Boston ....... Weues cose OID 


‘Awarded contract at the following prices: Laying 30- 
™m. cast-iron pipe, 7,330 ft., 92 cts. a ft.; 24-in., 50 ft., 
8 ets.; 12-in., for blowoffs, 120 ft., 50 cts.; 6-in. for 
blowoffs, 30 ft., 40 cts.; rock excavation above grade, 220 
cu. yds., $3; below grade, 10 cu. yds., $5; earth excava- 
tion, below grade ) cu. yds., 60 cts.; setting air 
valves, 2, $2.50 each: chamber for 24-in. valve, $32,50; 
chamber for blowoffs, by passes and air valves, 6, £28: 
building 24-in. drain, 90 ft., $3; manhole for drain, $35; 
conerete masonry, 20 cu. yds., $5. 

“Awarded contract: Laying 16-in. pipe, 10,000 ft., 45 
ets.; 4-in., for blowoffs, 50 ft., 20 cts.;: rock excavation, 
above grade, 10 cu. yds., $3: below grade, 10 cu. yds., $4: 
earth excavation below grade, 20 cu. yds., 45 cts.; setting 
air valves, 4, $1.50; valve chambers, 9, $12; concrete ma- 
sonry, 5 cu. yds., $4. 

*Awarded contracts: Laying 20-in. pipe, 14,400 ft., 62 


Bids Received by the Midlana “Avenue Drainage Commission, Mount Vernon, N. Y., Oct. 2, 1896. 


Bellew Cort- 





H. P. Mal- N.J. Wool- Edw. 








Quantities. & Mer- right & Me- Smith loy & Con- folk& Ber- Peter 

ritt Co. Kenlon. Tague. Bros. Murray. over. Sillery. rigan. Fury. 

A-in, pipe’ .......000. 1,016 lin. ft.. $4.70 $5.50 $5.25 $5.55 $5.35  $5:7% $6.90 3.2% «© $5.00 
48-in. e  gewecbegues a .66 -Th HT 65 8h mis) 58 -7% 1h 
wee SS cescuces ees ergata A 29 8 AB -60 40 47 ai mi 
20-in. ys ,ebniane ne | .28 ot? a0 Mw ott 28 mo 8 
Ste. * -dawondecces se 25 2h 2 35 40 22 wo 45 fie 
a ape enke ae 21 18 2h 3 20 18 23 40 0 
t-in. WW.  edeksé econ a -16 17 -20 -20 .20 15 18% 0 An 
2-in. mT ct ceebee cue eS 10 12 15 12 -20 9 15 -20 w 
+ 3-in. open drain? ..... 30 “ “* 06 iS 1.25 1.29 1.26 1.70 1.45 1.00 1.95 
s0-in, “ re Sekai ee eS an 49 1.10 1.17 1.08 1.40 1.10 if 1.55 
24-in. “* Fos aa Le. 45 AS 1.00 4 0 1.25 1.00 .80 1.65 
Sn. * metre e i AT 44 80 78 81 1.17 00 15 1.3% 
1%-in. “ " ji a 34 42 7h -77 me 1.15 80 70 1.35 
15-in. “ OG ee aye -28 40 -75 42 45 1.10 -70 65 1.10 
Earth excav.,open drains 6,800 cu. yds. 2 .18 3 22 30 2 -25 40 ah 
Rock excav.,open drains 200 “ “ 1.60 1.75 1.00 2.00 3.00 3.00 2.75 1.50 1.00 
Mamholes ...cccccscesee 7 each... 39.00 25.00 30.00 87.00 60.00 45.00 31.50 30.00 40.00 
GOS Mais < oun bei daub aa vcedapectestes $12,260 $12,713 $15,901 $16,221 $17,515 $17,820 $18,223 $18,750 $21,840 
Payments im .......cce eee ceeeeeees Certificates. '—_——__—-Cash.——— —! Certficts. '—--Cash.-——! Certficts. Cash. 


GRANITE PAVING.—Memphis, Tenn.—A contract for 
2,700 sq.yds. granite paving on 7 ins. concrete was award- 
ed Sept. 20 at $2.47 a sq. yd. A. T. Bell, Cy. Engr. 

MACADAM ROAD.—Merchantville, N. J.—The contract 
for macadamizing 1,500 lin. ft. of macadam road for which 
bids were opened Oct. 6, as advertised in Engineering 
News, has been awarded to D. P. Regan & Bro., of Phil- 
adelphia, at 16 cts. a cu. yd. for grading, and 62% cts. « 
cu. yd. for macadamizing. The curbing and gutterin - 
templated has been postponed indefinitely. F. S. Walton, 
Chn. Com.; A. W. MacCallum, Engr. 


\Furnished and laid, including trenching and backfilling. "Exclusive of excavation. 


cts.; 6-in. for blowoffs, 100 ft., 38 cts.; rock excavation 
above grade, 150 cu. yds., $2.50; below grade, 10 cu. yds., 
$4.50; earth excavation below grade, 50 cu. ds., 50 cts.; 
setting air valves, 7, $1.75; chambers for 20-in. valves, 2, 
$20; chambers for blowoffs, by passes and air valves, 11, 
$25; concrete masonry, 10 cu. yds., $4 

PIPE SEWER.—Scranton, Pa.—The following bids were 
received Oct. 8 for constructing a 10 and 12-in. sewer in 
Columbia St.; length, 1,900 ft.: depth, 15 ft.: 10 man- 
holes, 5 street basins, and 85 house connections (average 
length 17 ft.) to curb line: Peter F. Mulligan, $1.68 a ln. 
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{t., complete; A. Menyetta, $2.01; P. J. Thornton & Co ets. for grading and $1.03 for c ston tracts 
u . > BP. J. ee > ‘ rushed \- ‘ 
$103; on J. Gibbons, $1.73; Flanagan & O’Hora, $1.84; were also awarded for 22,000 lin. ft. of Sn. ae BRIO PAVING.—Momphits Tenn.—The followi: : 
all of Scranton. Joseph P. Phillips, Cy. Engr. ing on various streets, at from 37 to 38 cts. a lin. ft. 7-i — t. 20 for paving with bri : 
DIKES, ETC.—Portland, Ore.—The following are the The price is said to be 5 cts. a ft. higher than was paid 7.388 ‘ag ode, ‘undation: Beale St., Main to De ’ 
bids for constructing dikes, etc., in Tillamook Bay, Ore., for the same work during the summer, but is still from Bayou. 9,404 9. ¢ $2 29g; yd.; Madison st. F; 
opened by Capt. W. L. Fisk, Oct. 8 as advertised in Engi. 12 to 15 cts. below contractors’ prices prevailing in pre- 1,728 aq. yde. ut ep GRee Sei entre St... Front. to ‘ 
neering News: vious years. 3°720 9 sane eRe: Baton st. Bayou to Wellin: j 
C.0. Paquet Wake- SUBWAY.—Boston, Mass.—The following bids w = SEWER.—s. 7 aon, Cy. Engr. 
: : ; . e - : 
eatin Nolan, & field & ceived Oct. 6 for constructing section 8 of the subway "as Weatel’ Ox T ter ee Pag ae ouowing bids 
s. nue ote ee eee a Engineering News; the Metropolitan Con- sewer on Menner Aver dann 3 og giles 
: ortiand. Portland. struct i : ‘ -; depth, 1: c* 8 mant 
Piles, ........-12,400 lin. ft.. $0.08  $0.095 $0,085 ee ee eee basin: Hart & Gibbons, Wilkes Barre Pa, $1.4 
Lamber cieeae 6,000 ft. B.M. 7.) = 15.00 10.00 Bia gous cia Gok, & dee Haein a —=== wns mee —— 
MN ‘sc sacsaso a Medak. 0% US .18 8 eiv t. 6 for Construc ston, Mass.. | 
ee , 200 _ | ope 2 “8 mie) eee eee ame ae : 
rush ees+» 2,200 cords.. Shailer 
WEG ios 582 ccs 3.400 Ibs... . uantities, Ae ae. We Barbe t ) 
Seen 00 50055 seo + Q es i So Ryerson, Frescoin, Schnig- Asphalt = | 
Excavation' . 4,000 cu. yds, M “pg ae Raet- lau Co., Pav.Co., Con | 
Excavation? ...12,500 ° Barth  qnenvaliots= 5 iss ian dc ccsdvcccsa 14,000 eu. yds. $6.50 ey ing. Pe. Chicago. ‘Boston. Bost 
Laying 6, 8, 10, 12 and 18-in. sewer pipe ‘900 lin. ft. . 7) tO “CSAS 1 
BOA vcsicscivsvescerveniees iron and steel w'rk in place and secured 310 tons... . 15.00 12.00 one 
ae wl Brick masonry, Portland cement mortar 200 cu. yds. 15.00 16.00 16.00 
Bay City flat. *Trask River. Concrete mas.,Rosendale cement mortar go 9.00 700 2 it 
SEWERS.—Far Rockaway, N. Y.—The following bids Concrete mas., Portland cement mortar 2,600 “ * 10.00 8.75 can i 
were received Sept. 22 for constructing a sewer system, as Tiling for outside of subway walls.... S50 sq. yds. 1.20 Loe Lo & 
advertised in Engineering News; Alexander Potter, Engr., Plastering of Portland cement mortar.. 5,(4M) ** 50 0) 40 
137 Broadway, New York: Waterproof coating. ............sceer0- oo 0 "40 “45 
Furnishing cast-iron and castings: Total $132,520 — 
OTe ——— ee NORAD owns eens es esee nce secoe reer sccccsesrcnseceres 32,520 $69,920 91 = 
10-in.,55 6-in., 29° Man- cetueatn.” Sian a adtae sie Mae ae === some — 
lbs. per Ibs. per hole h'ds JREDGING.—Philadelphia,Pa.—The following bid . 
Bidder. ft., 129.2 ft., 105.2 andcovrs received by Maj. C. W. Raymond Oct. 5 for 162500) oaeea. = oo ee P. J. Thornton & Co., Scrantor 
tons. tons. 30 of dredging in Cooper Creek, N. J., as advertised in En- Phillips, Cy. E ulligan, Scranton, Pa., $1.15. Jose; 
F. B. Hawkins & Co., ... $17.95 $17.95 7 gineering News: John P. Randerson, Albany, N. Y., 104 Hips, Cy. Engr. 
ap OU occ cee. ont 20) 65 cts. a cu. yd.; American Dredging Co., Philadelphia, 24 YK TING : : 
Jackson & Woodin Co. .... 19.08 19.08 cts.; Virginia Dredging Co., Richmond, 19.7 pg & gp gy oe. rg gi 
Fox & Engel ............ 18.65 18.65 Co., Detroit, 24 cts.; Frank C. Somers, Camden, N. J. quality, on sand irendeaien ie eee of 
Anniston Foundry Co. .... 20.80 20.80 17% cts.; A. M. Clegg, Washington, 13.7 cts. : ; sq. yd. L. BE, Farnbam Cy — eee S12 
BIDS RECEIVED FOR CONSTRUCTING SEWERS, FAR ROCKAWAY, N. Y., SEPT. 22, 1896. nee 
=x e.d@d fs 2g. ¢ eu . av . ee 
- = eo = s > o.3 - .% : ae . “ oe oy. 
3, Pe) Eom as =es a> ae ae ws Sad § a ‘ sen Zz zo Sou : 
B26 b= Sa. P8x Sa°P Et Ee Zo ch sam Ug ¢ wo 2 iw So Bw Soe 2 ox 
Quantities. acy 2°, 2e% BS, AGS FL RB, a Bg aFs 42. FS Te Sg gs Sal Es 
ef ad gOg SEE" (OF cfu ct? <8 oh. ask SES BE, B28 88 —% SEEK EH 
RSE gez Uae foz% “ae “ne Rie a “cz $88 Sez pee S22 So (“em Ste siz 
a = = Lal e io < : } . ot arm Oh 
8-in. pipe, under 6 ft. deep.... 4,705 ft. 23 $0.20 $0.25 $0.27 $0: 0 v 0.32 ~ . 
Bin, ‘ ' Gto 8 ft. deep.....15,075 * ee 2 wa "SUMS “3 0 “3 “7 om es “> “3 “% m we M8 
Sin 8 eee 14,005 ‘31 35 OBB BZ BOD BHR BD = =@ ao 6S CUS 
a, Swe eos 3 ¥ oe fee ee Se 45 48 140 4: ; 
Bin. *° 38 ER Bohn sen 45“ 45 165 45 46 .60 3 : 7 - = = 
10-in. pipe, under 6 ft. deep.... 4,600 “ a 2 Se a > % 35 3 Bt s 
10-in. pipe, 6 to 8 ft. deep... 2,945 “ 1) "30 i 2 oe A. OE ee mmo OR a 5 a te 
Moin BO oe SOB BHD KA nee Se oe OF 
oe ge ee eT, : 5 5 eo oe ee ee ee 54 52 s 8. 0 ‘4 72 ‘ 
Wein. “ 12% 14“ 1220) 1875 « , fo eee eet ee ee ee ; : ‘ ri ; me on 
10-in. “ 14% 16" “ ..... BOO“ 2 #115 55 Ss © © 6 3 mw 1 ws Se ww 10 ww 2m 1B 
12-in. pipe, under 6 ft. deep.... 2,000 “ “31 “25 44 '35 130 40 ~=—-.39 40 36 345 43 :36 40 36 j “a Ss 
I2-In. pipe, & to 8 ft. deep..... 1175 38 85 . @. 2: eS Se Soe eee ee ell 
OY hee cotter eopentee 2175 Rm: “ae ae oe ; rc ; “4 ar ; ‘ : 46k 1 
12-in. “* 10" 12% A... 1,000 * 43 ae ae a oe oe eae ee Se CS 
iz-in, “ 12% 14 ee! © © - 2 Boe £2 RR Be Sm ie Se le in 
I5-in. pipe, Gto 8 ft. deep..... 100 * 46 OS fe ee toy Se ee Oe ee ee a a See ee 
Sis, “ EO Pees 030 “ bi Oo 8: °° oe oe ae ee i b 6: 66 65 : 55 "15 “ 
Bias SO IRM oes 375 “ ao £2 2. S262 2B oR « 2 @ 0 3 ww is oO ] 
18-in. pipe, under 6 ft. deep.... 50 “ “MM Bo @ @ #8 ao Sse oe ee eS elle TCS 
18-in. pipe, 6 to 8 ft. deep..... 7°. ow. Oo FM ome ae ee, dae eee On he Se oo 8 ON 
18-in. OP 00." ies bo * 64 OB TT bee a8 Ses 70 ~~ 811 68 85 81 90 1.30 164 2 
10-in. ¢. L pipe, laying only.... 4,700 “ 20 15 21 23 25 2 22 20 20 16 17 195 25 5 ‘9 ° “Ss 
6-in. ¢. 1. pipe, laying only.... 7,230 ** oS oe ee) ae eo ee ee ae a es " 
Drop manholes ........-..+.++. 20“ 5 50 175 200 2.00 60 50 3.00 100 40 3.00 wD 1.00 3.00 100 100 0) 
Deep-cut connections .......... 400“ ae A ae Sa RO es ee ae ee a ae. ee 
Oak timber in foundations .. .. 2,000 “ 6 2 CS BB MA eM: ee he a oe ae ae tn 
Hemlock sheathing ............ 8.000 ** MB 42° CE 1 Mm. Me. me om ‘™ 018 21 «2 «2 1 ‘Me (0 
Ge MUNA. sheen anche sdtenhten O°. 8. Oo: £8 SB ae ae. Oe aS ; 30 BO 160 so én 
8x tein, Y's, ach oo... ecole a... 2 Boe B.S ne Boe ee ee ee ee a ae Os 
10 x Gein, Meese eese ees is we ae ee | 6 a Ge a, a a a 8 AT 
i 12x Gin,  eeeeees wees WMO MO 1 OS £2 14 2 a2 aa SS 1 a SB 
Bx Gin, eee ee eeee BO... 63 400 QB Be 900s Oe OS ER 65 96 1.86 6 65 ‘1.00 [x 
18x Gin, ee eeeweeees B... 2 ag 300 125 90 16 6 9 8 23 8 9 1.35 111 
Siege Sted 5 sind 55 Suh a oi bh. s'es 22... 85.00 18.00 20.00 20,00 85.00 20.00 30.00 27.00 55.00 40.00 25.00 39.00 50.00 60.00 70.00 40.00 25.00 
Manholes, under 10 ft. deep...: 112..: 15.00 18.00 15.00 17.00 24.00 30.00 23.00 24.00 35.00 20.00 20.00 29.00 25.00 22.00 45.00 35.00 20.0 
Per ft. over 10 ft. deep ...... 30ft. 1.00 2.00 200 200 200 40 “200 300 475 2.00 300 500 250 250 5.00 5.00 30) 
: intersecting manholes ............ kes Sirs 18.00 25.00 20.00 25.00 30.00 5.00 40.00 30.00 87.50 ..... 30.00 45.00 50.00 40.00 40.00 50.00 5.00 
Lampholes .....+..++.see+esees 30... 5.00 400 460 7.00 6.00 1.00 3.00 800 5.00 9.00 5.00 5.00 7.00 800 2.00 50 «6.00 
Rock excavation, cu. yds. ...... 20... 1.50 -10 .35 01 01 2.25 1.00 2.00 50 10 502.00 01 125 =. 2.00 aH 2 50) 
Concrete, cu. yds. ..........-. 20... ae aa iis e ete ; a °45 a os oe ; 50 ; = a 





DREDGING.—Wilmington,Del.—Maj. Wm. F. Smith re- 
ceived the following bids Oct. 8 for dredging in Christiana 


SEWERS.—Washington, D. C.—The following bids were ASPHALT PAVING.—Schenectady, N. Y.—The follow 


7 received Oct. 10 for constructing 640 ft. of 24-in. pipe ys th 
! River, Del., as advertised in Engineering News: sewer: James McCandlish, $1.35 a lin. ft.; John. P. Oe ahem ee te 2 Se peries eo eit 
Percu.yd. Largney, $1.75; E. G. Gummel, $1.39; all local bidders. 5,000 sq. yds. asphalt, $2.82 a sa. a. 4 x 20-in stone 
Haupt & Franklin, a a eevee es eeeee vas IMPROVING PARK ENTRANCE.—Philadelphia, Pa.— curb, 4,340 lin. tt.. $1.01 a ft.; Metropolitan Paving & 
Atlas Drofging Co., Wilmington, tee eee ences 4 The contract for improving the Diamond St. entrance to Construction Co., Schenectady, $2.69 and 69 cts., respe: 
American ging Co., Philadelphia, Pa. ...... _ the park to include grading for 12-ft. walks, etc., for tively. Lewis B. Sebring, Cy. Engr. 
Virginia Dredging Co., Richmond, Va. .......--- 24 which $10,000 was appropriated, has been awarded to 


DREDGING.—Milwaukee, Wis.—Capt. Geo. A. Zinn ri 


a BRIDGE PIERS.—Portland, Me.—The following bids ceived the following bids Oct. 6 for dredging: 


were received by Geo. N. Fernald, Comr. Pub. Wrks, Oct. 


Excava- 
cinder surfacing, 18 cts. a cu. 


David Anderson, whose prices were as follows: 
tion, 17 cts. a cu. yd.; 





| 
i 
1 





9 for building five masonry piers at Tukey's bridge, as.ad- yd.; sodding, 7% cts. a sq. yd.; and relaying sodding, 4% Menominee River: Clay, - Hardpan, 
vertised in Engineering News: cts. a sq. yd. 59,400 10,600 
’ === A, HL. Vogel oie Sola sins 
Bids for Constructing Masonry Bridge Piers, Portland, Me., Oct. 9, 1896. Ty, Bes ME oh cane kg ods .09 ‘5 a ONG 
, . Green’s Dredging Co. ..... 15 25 11,560 
e av 5 : as OU Racine Dredging Co. ..... -09 27 8,208 
- 2 aS $3 os 3 s Se. 6S Green. Bay Harbor (200,000 cu. yds.): Per cu. yd 
s s 2S Oa ¢ 3 23 4 z Arthur H. Vogel, Milwaukee, Wis............... $0.07 
3 ee Se He a4 4g 8 = a Green Bay (Wis.) Dredge & Pile Driver Co....... —.(!S 
5 6§* 8s ; 88 §2 8&8 85 wo. William A. Starke, Milwaukee, Wis. ............ 10 
Bidder. & on Cee oes 8 s i Be: ws se Green’s Dred, ng Co., Chicago, Ill. .........+-+5- 13 
ws So se ge 38 $2 53 =a SE g W. A. McGillis & Co., Cleveland, 0... 222.02... ‘Oss 
se es 4s as 38 Fa tS $8 FE 3 Racine Dredging Co., Racine, Wis. ...-.......-. “066 
a e £ 3 a . Gs 6 & GRADING.—New York, N. Y.—The following bids w 
;——Piers 1, 2, 3 and 4—-, —————Center pier———, All P'rs. received by Capt. C. A. Devoi, Asst. Q. M., Oct. 12. fo: 
Ellis & Buswell, Woburn, Mass. ........... $11.00 $55.00 $6.75 $14. $11.00 $55.00 $6.75 $13.00 $7,820 $49,388 grading about 50 acres at Sandy Hook, N. J,, the site © 
C. W. Blakeslee & Sons, New Haven, Conn. 12.50 44.00 6.50 14.95 12.50 46.00 6.50 14.75 9,600 51,111 the new post of Fort Hancock; approximate quan! 
Ward & Tank, Lowell, Mass. ............. 7.50 53.00 8.00 18.00 00 60.00 8.00 20.00 14,000 61,324 180,000 cu. yds. : 
W. S. White, Rockland, Me. .............. 12.00 49.00 7.50 16.50 12.00 49.00 7.50 16.00 6,259 61,011 Per cu 
i Trumbul & Ryan, Boston, (informal bid)... 6.32 54.85 8.25 14.85 6.33 58.15 825 15.95 6,600 48,504 W. B. Strang, Jr., & Co., 15 Wall St., New York. .$0.2- 
Mairs & Lewis,New York (awarded contract) 10.50 50.00 7.00 15.00 11.50 50.00 7.00 14.00 7,000 48,525 Allston Gerry, Pelham Manor, N. Y.............. 22 
Thomas Dwyer, New York ................ 600 40.00 7.00 25.00 6. 40.00 7.00 25.00 18,000 69,233 M. J. Fenton & Co., 137 Broadway, New York...... .''* 
Aaron Cleaves, Portland, Me. ............. 14.72 68.18 7.68 20.51 14.72 63.18 8.00 20.51 8,000 68,320 J. Rufus Terry, 357 Webster Ave., Long Island City. 


oe caeeonrennt a Richd. H. Brodhead, Marlboro, N. J...... - 2 
Isaac T. Brown, 11 Pine St., New York.......-.--- -)' 5 
James S. Rogers, Plattsburg, N. Y......-.. -----> 
Aetna Construction Co., 186 Remsen St. Brooklyn. . 
R. B. Mitchell & Co., 350 Fulton St., New York.. |" 
W. K. Ryan, 621 Broadway, New York...... ....-- - 
Alex. Crawford Chenoweth, 41 E. 50th St., N. Y.. .1) 
Joseph Johnson, 193 Broadway, New York.....--. -'! 
BRICK PAVING.—Evansvilly Ind.—The following |"! 
were received Sept. 26 for paving portions of two str | 
with brick; Bedford, Weikel & Nugent, brick, $1.01 4 





BRICK PAVING, ETC.—Milwaukee, Wis.—The follow- 
ing bids were received Sept. 24 for paving Biddle St., from 
Market St. to Broadway, with vitrified brick, $1.86 was 
the lowest bid at a previous opening of bids for this work: 
y. P. Ryan, $2.09 a sq. yd.; G. J. Markey, $2.04; 
William Forrestal, $1.97; J. O’Donnell, $1.95; J. 0. Jones, 
$1.78.——The board of public works let contracts Sept. 24 
for improving Third Ave., from Lincoln Ave. to Clarence 
St., at 18 cts. a cu. yd. for grading and 57 cts. for grav- 


Quinn received the following bids Sept. 30 for jetty con- 
struction for improving the mouth and = of Cal- 
casieu River,La.: Gulf ng Co., Velasco, ., 13,000 sq. 
yds. brush mattress, $1 a sq. yd.; 15,000 tons riprap stone 
for hearting, $2.90 a ton; tons gran capping 
stone, $4.25 a ton: total, .000; John A. Davis, Gal- 
veston, Tex., $1.05, $3.25, $4.50 and $71,400; Charlies 
Clarke & Co., Galveston, Tex., 91 cts., $2.80, $4.50 and 


eling, and on Ninth St., in the Twenty-first Ward, at 14 $62,830. 
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yd.; for limestone curbing, dressed and set, 48 cts. 
in. ft.; for Mmestone circular corners, dressed and set. 
a lin. ft.; for redressing and resetting old curbing, 20 

a lin. ft.; Eichel, Arnold & Co., $1.65, 50 cts., $1 and 
) ots. respectively. 

ROCK.—New_ Orleans, La.—The bids received by Capt. 
Geo. McC. Derby Sept. 26 for 5,000 tons of rock for im- 
roving New Orleans Harbor, as advertised in Engineer- 
ig News, afe reported as follows, price being per ton: 


chas. G. Smith & Son, Washington, D. C......... $3.38 





e228 


be 





David V. Howell, i ee AE ws ccgnic'e te wensee - 3.38 
john Barrett, Cincinnati, O. ....... cubiohunekons 2.40 
William J. Bishop, Lithonia, Ga. ................- 2.54 
_P. Birch, Blount Springs, Ala. ....... seeecees 2.21 
Charles Clark & Co., Galveston, Tex. ............ 2.90 
allan A. Goodwin, Zimmerman, La. .............. 4.00 
p. & J. Trauchina, New Orleans (600 or 700 tons). 1.72 
Lewis M. Dalgaru, i MEMMlls -sececoueds'séo0 2.45 
4, A. Goodwin, Zimmerman, La. ............... 3.00 
Leo Gunning, Redwood, Miss. ............-..++.- 3.35 
L. J. Mestier & Co.,New Orleans (only 3,000 tons) 2.40 
W. R. Harteck, New Orleans, La. .............. 2.60 
The Georgia-Quincey Granite Co., Macon, Ga..... 2.60 
Frederick Hartweg, Cincinnati, O.........-.....4. 2.95 
Silas C. Doby, Lithonia, Ga..............e.ee cece 2.98 
j. A. Andrews & Son, New Orleans, La........... 2.71 
Robert J. Connelly, New Orleans, La............. 3.35 
G,. Herbert Ellerbe, New Orleans, La. ........... - 251 


CEDAR BLOCK PAVING.—Port Huron, Mich.—F. F. 
Rogers, Cy. Engr., writes us that the contract for paving 
Pine Grove Ave. has been awarded to B. D. Bartow, who 
has deposited a $4,000 bond preparatory to beginning 
work; all blocks shall be cut from good, sound, live cedar 
timber, free from defects, and shall not measure more 
than 9 ins., nor less than 4 ins., in diameter, and shall 
be 7 ins. in length, and so placed to make as near as 
possible the spaces of uniform size; they shall be sawed 
perpendicular to the axis and of exact length. These shall 
be set on the end of the grain, and shall be selected and 
placed so as to make triangular spaces, each block shall 
have a close full depth contact with at least three other 
blocks; the paving will be on sand foundation with Me- 
dina stone curbing: 





Bids Received at Port Huron, Mich 


' ‘ 
S$ § 
aa Bs 
Bidder. og of és : 
“3 ss SE gt 
se 3F 35 &8 
@ & = a 
Kennedy & Campbell,Bay City.$0.08 $0.13 $0.41 $0.29 
k. M. Campbell, Port Huron... .14 18 37 od 
Geo. Keith & Son, Lansing.... .12% .15 -39 -29 


W. F. Ernst. Port Huron...... .16 -16 
B. D. Bartow, Port Huron.... .07 

Doe & DeLoyaa, Port Huron.. .09 -14 37 30% 
Deuler & Scott, Port Huron .. .08 ‘ 

Hill & Co., Port Huron ,.... i wee ° 7 
Stephenson & Co., Port Huron. .07% .15% .37% .20% 
Julius Kaumeier, Port Huron. .11 14% .37% .30% 





PIPE SEWERS.—New Brunswick, N. J.—The contracts 
for constructing pipe sewers, as advertised in Engineering 
News, has been awarded to James Gilligan, as stated last 
week. Asher Atkinson, Cy. Surv., writes us that the bids 
were as follows; all but Thos. McGovern, of Trenton, 
N. J., being local bidders: 


' ' } + 
5, 2 Se 48 
Quantities. of * ao ak 
o = ae ak 
2 ~— ° ° 68 
g= .o aS > 
; ” & & ~ 
Po iron outlet*....737 ft. $26.00 $15.22 $28.00 $10.31 
*ipe: 
10-in., cut 7.2 ft. .500 ft. -79 1.22 1.13 1.65 
10-in., “* 85 *.. os -92 1.22 1.13 1.65 
10-in., “* 8.9 ‘*..480 “ 92 1.22 1.13 1.75 
10-in., “* 138.0 ** ..580 “ 92 1.22 1.13 2.15 
10-in., “ YL38- .. 780 * -90 1.22 1.13 2.00 
8-in,, “ 7.5 *..520 * 55 1.22 1.13 1.07 
&a., * Be. * 65 1.22 1.10 1.03 
Manholes “ 9.2 “*.. 10... 32.50 41.00 40.00 36.75 
Y-branches .........120... 1.50 .65 51 51 





| 





Teeth re $6,644 $7,219 $8,056 $8,619 


*Laid under water in river. 


BRIDGE TOWER FOUNDATION.—New York, N. Y.— 
The following bids were received by the New East River 
Bridge Commission Oct. 7 for constructing the New York 
tower foundation, as advertised in Engineering News; L. 
L. Buck, Ch. Engr.; O. F. Nichols, Prin. Asst. Engr.; the 
first two bids are for lump sum to datum plane; the last 
bid is for completed work below datum plane, 950 cu.yds. : 


Gran- 
Bidder. All iteand Per 

granite. limestn. cu.yd. 
P. BH. WO oeetas che ewesciety $410,000 $367,000 $17.00 
Arthur MeMullin & Co. ......... 439,000 424,000 35.00 
Union BURT bis cacssccesce 460,000 455,000 30.00 
J. B. Westbrook ......... seebes 456,187 399,875 25.00 
Tullock: QRWN: seakcsivsscccas 456,000 27.00 


McLean,Johnson & Bailie Con. Co. 470,000 460,000 25.00 
Union Bridge Co. (steel caisson).. 467,000 462,000 30.00 


Bernard Naughton .............- 473,280 441,032 33.00 
Sooyemsseh GG. cc ccccecceccecas 499,795 470,800 29.00 
Hart & AGGGID c6¥s cccesessccé 499,000 445,000 37.00 
John Pierce ........ pelwthelee Kee 6 549,000 449,000 28.00 


E. J. McKeever & Bro. .......... 594,000 566,000 39.60 

DREDGING.—Baltimore, Md.—The following bids were 
received by Col. Peter C. Hains, U. S. Engrs., Oct. 1 for 
dredging in Baltimore Harbor, as advertised in Engi- 
neering News; price is per cubic yard: 


ie ae F 
“ con 2 a". a 
A ae 3 é 
Work. BS 5S Bo Es a3 
Owe 2 Be €¢ Zo 
aS gs g° sa a 
Craighill Channel $0.097 $0.062 ‘ $0.06 
te siess M wie Yi 
Cut-off Channel .......- «+... +156 105 
Brewerton Channel .... .097 .072 -08 
Ft. MeHenry Channel.. .097 .087 -10 
Alt. bid for whole work .107 ..... -08 





_ LEVEE WORK.—New Orleans, La.—The following con- 
‘racts have been awarded for levee work: Bondurant 
‘sections 1, 2 and 3), 45,000 cu. yds..; secs. 1 and 2 at 
‘<5 ets., and section 3, at 8.5 cts., to J. G. Boney, of 
Duckpert, La. Cottage Home levee (sections 1 and 2), 
-).000 cu. yds., at 10.49 cts., to C. D. Leeper, of Baton 
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Rouge. Section 2 of Harper's levee, 16,500 cu. yds., 3 14 
cts., to Garbish & O'Neil, of Point Pleasant, La. ver- 
reen levee (sections 1 to 8), 127,500 cu. yds., at 9.43 cts. 
or river side enlargement and 9 cts. for land side enlarge- 
ment, to Batt O’Brien, of Point Pleasant, La. At the office 
of the state engineers bids were opened for work on the 
parish line levee (between St. Charles and St. John par- 
ishes), about 70,000 cu. yds., and the contract was 
awarded to J. C. Hodge, at 13% cts. a cu. yd. 


MISCELLANEOUS CONTRACTS. 


DREDGING.—Baltimore, Md.—Bids are asked until Oct. 
26 for dredging ship channel ieading to Baltimore Harbor. 
Col. Peter C. Hains. U. S. Engrs. 

CHEMICAL ENGINE.—Sinking Spring, Pa.—The com- 
mittee has recommended the purchase of a Babcock chemi- 
cal fire engine. Samuel Field, Chn. Com. 

ARTIFICIAL POND.—Oldtown, Me.—J. W. Sewall, Cy. 
Engr., has prepared plans for an artificial pond in the 
Forest Hill Cemetery. James Wentworth, Chn. Com. 

WHARF.—Bangor, Me.—The Maine Central R. R. 
Co. is said to have received permission to build a wharf 
to cost $25,000, on the Penobscot River, at Bangor, Me. 

MORTAR BATTERY.—Baltimore, Md.—Bids are asked 
until Oct. 26 for building a mortar battery at North 
Point. Col. Peter J. Hains, U. S. Engrs., 9 Pleasant St., 
Baltimore, Md. 

CONDUITS.—Boston, Mass.—The aldermen have granted 
a franchise to the New England Telephone & Telegraph 
Co., to construct underground conduits for electric wires 
and cables in nine streets. 

HYLRAULIC DREDGES.—St. Louis, Mo.—Bids are 
asked until Nov. 11 for furnishing two hydraulic dredges, 
as stated in our advertising columns. Capt. H. E. Water- 
man, Secy. Miss. River Comn. 

CANAL IMPROVEMENTS.—Albany, N. Y.—Bids are 
asked until Oct. 29 for improving the Erie Canal from the 
head of the Lockport locks to station 328, near McDon- 
ald’s culvert; also from station 83. 10, near Ferry St., 
to Commercial slid, and on slips 1, 2, and 3 and Commer- 
cial slip, at Buffalo; also between station 328, near 


Sept. 19, for Cedar Block Paving. 


ra nw 2 he ae 
> Mca, My or 
“ae a a. 6B Se Se Se 
Sou sec = wis o ao mo “£6 
o on . so a cr a? & < - 
x o8 22 ta g op 88 3% = 
“a 968 £2 ss & 6% So Fa = 
° = =) = a a o = 
$0.13 $37.00 $9.00 $10.00 $0.24 $0.60 $0.45 $0.47% $14,802 
12 38.90 6.00 6.50 2 -75 5 43% 14,086 
10 40.00 10.00 8.00 .19 .75 65 AT% 14,862 
16 38.00 10.00 8.00 25 .80 80 .45 14,604 
13 439.00 5.25 5.00 .20 .75 .60 .37 12,274 
-16 39.00 10.00 8.00 17 1.19 1.06 .44% 14,172 
1544 36.00 8.50 5.00 20 80 8&0 46 14,398 
17 «38.00 8.00 8.00 .232 .80 .64 43% 13,986 
-14 39.75 4.00 6.00 .15 .70 .62 .45% 14,197 
13 4.00 19 87 .63 .49% 


38.00 4.50 15,091 


McDonald's culvert, to station 87x10 near Ferry St., 
Buffalo; also for building the Cartersville waste weir 
ana spillway, all as advertised in Engineering News. 
The first three pieces embrace 28 miles of the Erie Canal, 
between the head of the Lockport locks, Ferry St., in 
Buffalo, including the Commercial slip and slips 1, 2, and 
3 in that city. The fourth piece provides for a waste 
weir and spillway at Cartersville, Monroe county. These 
improvements will necessitate an outlay of $1,043,009. 
C. W. Adams, State Engr., Utica; R. G. Lay, Asst. Supt. 
Pub. Wks., Rochester; Geo. W. Aldridge, Supt. Pub. 
Wks., Albany. 

DREDGING MACHINERY. — Portland, Ore.—Bids are 
asked until Nov. 10 for furnishing dredging machinery at 
Coos Bay, Ore., as stated in our advertising columns. 
Capt. W. L. Fisk, U. S. Engrs. 


ELECTRIC POWER FOR BRIDGE.—Brooklyn, N. Y.— 
Bids are asked until Oct. 23 for equipping the bridge 
across Newtown Creek, at Metropolitan Ave., with electric 
motive power. T. B. Willis, Comr. Cy. Wks. 

FILLING.—Boston, Mass.—Bids are asked until Oct. 19 
for 160,000 cu. yds. of filling at the Standway, South 
Boston, for the department of parks. Edward C. Hodges, 
Chn. Bd. Park Comrs.. Room 09 53 State St. 

BREAKWATER AND PIER EXTENSIONS.—Buffalo, 
N. Y.—Bids are asked until Nov. 30 for 12,500 ft. of 
breakwater extension and for sand-catch pier extension, 
as stated in our advertising columns. Maj. T. W. Symons, 
U. S. Engrs. 


DAMS AND SHORE PROTECTIONS. — Rock Island, 
Ill.—Bids are asked until Nov. 10 for constructing dams 
and shore protections on Upper Mississippi River, as 
stated in our advertising columns. Lt. Col. W. R. King, 
U. 8S. Engrs. 


MECHANICAL STOKERS.—Cleveland, 0.—The following 
bids were received Sept. 22 for equipping six boilers at 
the city infirmary and city hospita: with mechanical 
stokers: American Smokeless Furnace Co., $3,700; Ameri- 
can Stoker Co., $3,600; Brightman Furnace Co., $2,740; 
Oehlstrom Stoker Co. (awarded contract), $2,425. 

REPAIRING CRIBWORK.—New York, N. Y.—Bids are 
asked until Oct. 20 for the removal of about 306 lin. ft. 
of backing log and decayed facing timbers, and for 225 
pine piles, about 8,000 Ibs. bolts, nuts, washers, spikes, 
etc., for the cribwork at the foot of East 4th St., East 
River. E. C. O’Brien, Pres. Dept. Docks, Battery Place. 

PARK WORK.—Newark, N. J.—Bids are asked by the 
Essex county park commission, 800 Broad St., Newark, 
until Oct. 19 for work at Branch Brook Park: the work 
to include 200 cu. yds. of rock excavation, 130,000 cu. 
yds. of earth excavation, 7,600 lin. ft. of curbing, 10,700 
sq. ft. of flagging, etc. Bids for six different branches of 
work are asked for. 

WHARF.—Sitka, Alaska.—The ‘Mining Record,”’ Ju- 
neau, Alaska, is quote1 as stating that the government 
is asking for bids for the construction of a new wharf 
at Sitka. The specifications, however, are so little in 
accordance with local circumstances, that it is not prob- 
able that any Alaskan contractor will care to do the 
work, which is to be commenced in about 60 days. 


CANAL IMPROVEMENTS.—Albany, N. Y¥.—State Engi- 
neer Adams has sent to Supt. Aldriage plans and specifi- 
cations for 31 pieces of work to be done upon the canals 
under the $9,000,000 appropriation. On the eastern divis- 
ion of the Erie and the Champlain canals the parts to be 
improved first are as follows: Eastern Division, Erie 
Canal—Between locks 18 and 19, 8.86 miles; between 
locks 20 and 21, 3.22 miles: between locks 27 and 28, 5.21 
miles; between locks 28 and 29, 1 miles; be- 
tween locks 32 and 33, 5.11 miles: between locks 
23 and 34, 2.57 miles; between locks 42 and 44, 2.96 miles: 
between lock 22 and bridge No. 55, 3.29 miles; between 
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locks 44 and 45, 1.24 miles. Champlain Canal-—Twelve- 
mile level between Fort Edward and Fort Ann, 11.75 
miles; between locks 6 and 7, 3 miles; between locks 4 
and 5, 1.30 miles. 

DRAINAGE.*-Laporte, Ind.—It is stated that the projec- 
tors of the movement to reclaim the Kankakee region have 
determined to begin work at once, anda meeting was held 
Oct. T to confer with the engineers. The organization, 
perfected in four counties, now promises to be followed by 
action that will insure the drainagé of the entire Kanka- 
kee region, and the reclamation of 500,000 acres of land. 
Pres., D. W. Place, South Bend, Ind.; Vice-Pres., Chas. 
A. Danielson, Hamlet, Ind.; Secy., H. C. Shannon, La- 
porte; Treas., H. L. Weaver. 

PIER WORK.—New York, N. Y.—The following bids 
were received by the department of docks, Geo. S. Terry 
Secy., Oct. 13, for repairing and extending pier at West 
fist St. and North River: 


John W. Flaherty, 510 Macon St., Brooklyn, ......$8.074 
Barth S. Cronin, 8544 3d pl, Brooklys ed iceearata“s 8.740 
Spearin & Preston, 67 E. 3d st, Bayonne, N. J 0,280 
P. Sanford Ross, 277 Washington St., Jersey City. .10,144 


Wm. H. Jenks, 130 Pearl St., N. Y. City.. aie 
Gildersleeve & Rolf, 39 Cortlandt St. (accepted). 
Henry D. Steers, 5 Bowling Green, N. Y........ 3 

DRAINAGE CANAL,.—Chicago, Lil.—The county court 
has been petitioned by abcut 5.300 voters to form a new 
sanitary district for a drainage canal from the Calumet 
River to the Chicago Drainage Channel, which is now 
being constructed. The district which the petitioners 
desire to have made into a sanitary district comprises 
about 70 square miles, and has within it all that por 
tion of the city south of S7th St., Blue Island, Morgan 
Park, part of Harvey, North Harvey, South Holland and 
the vilages of Riverdale, Dalton, West Hammond and 
portions of Worth, Thorrton, Calumet and Bremen It is 
proposed to construct a canal to cost $3,000,000 to $5 
moo. The canal will start at the Calumet River and 
will connect with the great drainage canal at Sag. 





INDUSTRIAL NOTES. 


THE MICHIGAN PIPE CO., Bay City, Mich., has se- 
cured a contract from the Detroit Electric Lighting Com 
mission for 50.000 lin. ft. of creosoted conduit. 


McHOSE & LYON, Dayton, O., manufacturers of bridges 
and heavy castings for buildings, assigned Oct. 5, The 
assets are $37,000; liabilities about $50,000. Their shops 


have closed down. 

THE BETTENDORF HOLLOW STEEL AXLE WORKS, 
Davenport, Ia., is figuring on manufacturing railway ties 
from steel, pressed cold. At present it is making its all- 
— axle and gear and a patent brake beam from pressed 
steel. 

THE BUDA FOUNDRY & MFG. CO., of Chicago, has 
recently shipped from its works at Harvey, Ill., a car 
load of hand cars to Mexico, to the Sierra Madre Con- 
struction Co., John P. Ramsey, Gen. Mgr. It reports that 
the Buda railway velocipede which it has had upon the 
market for about a year is giving good satisfaction, and 
that it will send it to responsible parties upon trial. 

J. R. PATTERSON & CO., 84 Adams St., Chicago, have 
been awarded the contract for a considerable portion of the 
cement to be used in constructing the Melan concrete 
bridge over the Kaw River at Topexa, Kansas. The Dia- 
mond brand will be used. Mr. H. V. Hinckley is the su- 
perintendent of construction for the county. Mr. Patter- 
son also states that 40 car-loads of Diamond cement were 
furnished by him for use in building the Century Building 
of St. Louis. 

A. E. ROSENTHAL, 649 The Rookery, Chicago, has re- 
signed as manager of the Chicago office of Joseph Joseph 
& Bros., which position he has held for 5'% years, to en- 
gage in business for himself. Mr. Rosenthal will make 
a specialty, as heretofore, of buying and selling all 
weights of relaying rails. He will also carry on a busi- 
ness in general railway supplies, including the purchase 
and sale of all kinds of railway scrap material, cotton 
and woolen waste, etc. 

STEEL FOR SWITZERLAND.—A press dispatch from 
Washington announces that Consul Eugene Germain has 
written the department of state that American pig iron, 
steel and tools are wanted in Switzerland. One of the 
largest houses in Zurich requests him to let American 
dealers know that they want 40,000 tons of pig iron for 
foundry purposes, 55,000 tons of blooms, billets, wire 
rods, bars and sheets; 3,200 tons of pipes and tubes, and 
2,000 tons of hardware goods, chains, bolts, nuts, screws, 
etc. 

THE STREET SWEEPING & LOADING MACHINE 
Co., 2520 Bismarck St. (factory 3521 South 2d St.), St. 
Louis, Mo., has been organized to handle the patents 
owned by Mr. Henry Mueller, Jr., and to sell the Mueller 
street sweeping and loading machines which have been 
in use in St. Louis for several years. Mr. Mueller has 
recently shipped two of these machines to Memphis, 
Tenn., and advises us that his machines are now in use 
in Chicago, lll.; Indianapotis, Ind.; St. Louis, Mo.; Mem- 
phis, Tenn., and several other cities. 

GEO. P. NICHOLS & BRO., 1325 Monadnock Block, 
Chicago, have taken the agency for the western states 
for the J. H. McEwen Mfg. Co., of New York, manu- 
facturers of the McEwen engines and the Thompson- 
Ryan dynamos. Mr. Nichols states that they now have 
the contract for a 100 K-W. direct-connected dynamo 
from A. M. Rothschild & Co., Chicago, and that this is 
the second order and the third Thompson-Ryan dynamo 
that this firm has installed. They have also recently 
completed the installation of the machinery for operating 
the draw span of the Rock Island-Davenport bridge. 


THE NEW YORK FILTER MFG. Co., 145 Broadway, 
New York, informs us that on Friday, Sept. 18, suit was 
brought by it in the United States Circuit Court, at 
Utica, N. Y., against the Elmira Water-Works Co. for 
infringement of the Hyatt patent dated Feb. 19, 1884, 
which has heretofore been sustained in both the United 
States Circuit Court and the United States Circuit Court of 
Appeals. The suit grows out of the contract recently given 
hv the Elmira Water-Works Co. to the Morison-Jewell 
Filtration Co., of New York and Philadelphia, for the 
erection of that company’s filter plants for the Elmira 
company, and in due season it will be followed by an ap- 
plication to the court for an injunction. 

NEW COMPANIES.—McAdams Engine Co., of San Fran- 
cigeo, Cal. ; $50.000; Louis C.| McAdams. Joseph Schwartz, 
J. B. Letter, Albert J. Lowenberg and Charles J. Ambrus- 
ter. 

Standard Valve Gear Co., Jersey City, N. J.; to manu- 
facture locomotives, cars, coaches and vehicles; $50,000, 
ommencing with $300,000; Wm. H. Cutler, Milburn, 
N. ¥.; Chas S. Farnum, Philadelphia, Pa.; Chas N. King, 
Jersey City, N. J. 

Wilmont Fire-Proofing Co., Baltimore, Md4.; $100,000, 
commencing with $50; Wm. Montgomery, Jr., John M. 
Ingram, Sidney S. Frank, all of Baltimore. 
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NOTE ;—The reader will observe that these last two pages of Construction News are numbered consecutively with the loose part of the Supplement. 


The leat may be readily cut out and pasted thereto by those who keep the Supplement on file. 
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International Underground Electric Co., 
to manufacture electrical es $250, 
ing with $1,000; Simeon J. 

Frank Battles, Philadelphia, Pa. 


Mountain Springs Ice Co., Ogden, "Utah; $5,000; Hen- 


rietta R. Griffith, G. O. Griffith, G. G. 
Hamilion Pressed Brick Co., Scranton, 
A. M. Atherton, Michael Batimgardner, 


cock, 


NEW YORK STATE CANALS. 
NOTICE TO CONTRACTORS. 


OFFICE OF THE 
SOPERINTENDENT OF Puntic Works. - 
ALBANY, N.Y. October 12,1896 . 5 | 


Pursuant to chapter 79, laws of 1895, and | 
chapter 794, laws of 1896, sealed pro is | 
will be received by the Superintendent of Pub- | 
lic Works, at bis office in Albany, N. Y., until | 
Thursday, October 20th, 1806, at 12 o’clock | 
noou of that day, for the improvement of the | 
Erie canal from Station 83x 10, near Ferry | 
Street, to Commercial slip, and on slips Nos. | 
1, 2 and 3, and Commercial slip, at Buffalo, | 
N. ¥u 

Plans, specifications, notices and form of 
contract may be seen from the date of publi- 
cation of ihis notice to the date fixed for the 
receipt of proposals, at the office of the Super- 
intendent. af Public Works, in Albany, N. Y., 
and at the office of Thomas Wheeler, Assistant 
Superintendent of Public Works, in Syracuse, 
N. ¥., and at the office of R. G. Lay, Assist- 
ant Superintendent of Public Works, *in 
Rochester, N. Y. 

REQUIREMENTS.—In the selection of ce- 
ments to be used in the said work, those 
manufactered in this state will be given the 
preference, provided they satisfactcrily pass 
the tests called for by the specifications. 

In case any questions shall arise in relation 
to the accuracy of the cement tests as pro- 
vided in the specifications for this work, the 
Superintendent of Public Works may require 
that said tests shall be repeated in the pres- 
ence of and under the supervision of agenis 
or experts employed by him to enable him to 
sottle the questions thus raised. 

The Superintendent of Publie Works will re 
quire that all prices which shall be agreed 
upon between the contractor and resident en- 
gineer as compensation for materials and 
work furnished and done and for which no 
prices are fixed in the contract, shall be sub- 
mitted to him for approval or rejection. Th: 
location and extent of all borrow pits and 
spoll banks, proposed to be appropriated out- 
side of the present canal appropriation lines 
must be determined by the Superintendent of 
Public Works before the resident engineer 
shall direct that materials shall be taken 
therefrom or deposited thereon. 

The delivery of all materials and all other 
work must progress in such order, at such 
times and at such rates of speed as shall be 
satisfactory to the Superintendent of Publi 
Works as is ‘contemplated by chapter 794, of 
the laws of 1896. G 

The Superintendent of Public Works w'! 
employ inspectors to represent his department 
in and d@urirg the prosecution of the said 
work, and the orders and requirements of sald 
inspectors must be observed by the contrac- 
tor. end said inspectors must be furnished 
with every needed or required facility for the 
inspeetion of all materials and work under 
the contract. 

This notice will be publicly exhibited at the 
letting of said work. and will be attached to 
and become a part of any contract which mav 
be executed by the Superintendent of Publi 
Works for said work, and shall have the same 
binding effect as any other part or portion 
thereof. 

Everv proposal for said work must be ac- 
companied by a draft or certified check upon 
some good banking tnstitution, of the city of 
New York or Albany, issded by a national or 
state bank in good credit within the state 
pavable at sight to the Superintendent of 
Public Works, for the amount expressed be 
low as required to be deposited with bid f 
the proposed work. The amount of deposit 
with bid for the same will be $21,500, and 
will be retained as a part of the security until! 
the completion of the work: the amount of 
lahor hon’ required on execution of contract 
$150,500: the amount of bond for the faithful 
performance of contract, on execution. of con- 
tract, $215.000. All proposals for the above 
work must be addressed to the Superintendent 
of Public Works, at Albany. N. Y., and must 
be endorsed on envelope, ‘‘Proposal «for the 





8810, near Ferry Street, to Commercial 
slip. and on slips Nos. 1. 2, and & and Com- 
mercial slip, at Buffalo, N. Y¥.""| The right {fs 
reserved to reject any or all bids. 

GEO. W. ALDRIDGE, 
42-2t Superintendent of Public Works. 





NEW YORK STATE CANALS, 


NOTICE TO CONTRACTORS. 
OFFICR OF THE - 
SUPERINTESDENT OF PUBTIG WORK, 
ALBANY, N. ¥., October 12, 1896. 


Pursuant to chapter 79, laws of 1895, and 


chapter 794, laws of 1896, sealed prapeoale 
wi ogee td the a a. 
ic orks, at his office in oN. ape 
Thursday. October 29th. Ree, hk erointk 
noon of that day, for the maprenemany ofthe 
Erie canal by building-the Car ville ‘waste 
weir and spillway at Station Tat. Bec, Th. 

Plans, specificaftons, notices’ and” form: of 
contract may be.seen from the date of publ: 
cation of this notice to the date fixed for the 
receipt of proposals, at the office of the Gury: 
intendent of Public Works, in Arbany, NY ¥,, 
and at the office of ‘Thamas Wheelbr; ‘Agsis 
Superintendent of Public. Works, In Syracuee, 
N. Y¥., ant at the office of R. G. Lav. |e 
ant Superintendent of Public Works, in 
Rechester, N. ¥. 

REQUIREMENTS.—In the selection of ée- 
ments to be used fn the said work. those 
manufactered in this state will be given the 


Martin, Ellery P. Ingham, 


inspectors must be observed by the contrac 
‘tor, and said inspectors must be furnished! tion 328, near McDonald’s culvert.” The 


ene at the office of Thomas Wheeler, Assistant 
improvement of the Erte canal from, Station uperinterdent of Public Works. 3a Syracuse. 


faulre that all nriees. which.shell_ba.acrent 


| shall direét that materials 1. be 
: therefrom or deposited thereon. 
t| The @e of all materials and all other 
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en, N. J., Monarch Iron Co., of Duluth, Minn.; $200,000; S. W. Cald 
moommsae. ~~ Rkmaa Arthar Howell and. We Watt, alt of Dulutn” = Hower” Suntch, Wratter anne men, W.Va; $100 
a8 Powder. Jose; C D:» Fiteh. David Hitch, New York city, ya, N. Y.; Freq 
“alobe seh Cle more yang machin jG. ie Rotiuns, “wi” 
Pa.; $100,000; ries and manufacture , all of New York city. 


man ur 
Arthur Hitch- ing. with $2,500; J. F. 
Bailey, Binghin a Falis, 0. 








Kankakee River Improvement 
improve the channel of the Kankakee River and tri 


+» La Porte, ing 





i ; 
preference, provided they satisfactorily pass in and during the prosecution of the said 
the tests called for by the specifications. work, and requirements of said 
In case any questions shall arise in relation | aera. must be observed by the contrac- 
to the accuracy of the cement tests as pr-| said - must be furnished 
vided in the specifications for this work, the every rieéded or required facility for the 
Superintendent of Public Works may require | inspection of all materials and work under 
that said tests shall be repeated in the pres- | the. contract. 
ence of and under the supervision of agents This: notice willbe publicly exhibited at the 
or experts employed by him to enable him to | letting.of said: work, and will be attached to 
settle the questions thus raised. and become a part of any contract which may 
The Superintendent of Public Works will re- | be executed by the Superintendent of Public 
quire that all prices which shall be agreed | Works for said work, and shall have the same 
upon between the contractor and resident en- | binding effect as any other part or portion 
a as compensation for materials and /| thereof. 
work furnished and done and for which no Every proposal for said work must be ac- 
prices are fixed in the contract, shall be sub- | companied by a draft or certified check upon 
mited to him for approval or rejection. The; some good banking institution, of the city of 
location and extent of all borrow pits and | New York or Albany, issued by a national or 
spoil banks, proposed to be appropriated out-| state bank in good credit within the state, 
side of the present canal appropriation lines, | payable at sight to the Superintendent of 
must be determined by the Superintendent of | Public Works, for the amount expressed be- 
Public Works before the resident engineer | low as required to be deposited with bid for 
shall direct that materials shall be taken] the proposed work. The amount of deposit 
therefrom or deposited thereon. with bid for the same will be $15,500, and 
The delivery of all materials and all other | will be retained as a part of the security until 
work must progress in such order, at sueh|the completion of the work; the amount of 
times and at such rates of speed as shall be | labor bond required on execution of contract, 
satisfactory to the Superintendent of " -> $108,500; the amount of bond for the faithful 
Works as is contemplated by chapter 794, of | performance of contract, on execution. of con- 
the lawa of 1896. tract, $155,000. All proposals for the above 
The Superintendent of Public Works will | work must be addressed to the Superintendent 
employ inspectors to represent his department | of Public Works, at Albany, N. Y., and must 
in and during the prosecution of the said be endorsed on envelope, ‘‘Proposal for the 
work, and the orders and requirements of said improvement of the Erie canal, on Sec. 21. 


from the head of the Lockport locks to Sta- 


with every needed or required facility for the | right is reserved to reject any or all bids. 
inspection of all materials and work under | GEO: W. ALDRIDGE, 
the contract. | 42-2t uper 

This notice will be publicly exhibited at the | Superintendent of Public Works. 
letting of said work, and will be attached to | 
and become a part of any contract which may | 
be executed by the Superintendent of Public 
Works for said work, and shall have the same 
binding effect as any other part or portion 
thereof. 

Fverv proposal for said work must be ac- 
companied by a draft or certified check upon 
some banking institution, of the city of 
New York or Albany, issued by a national or 
atate bank in good credit within the state. 
payable at sight to the Superintendent of 
Public Works, for the amount expressed be- 
low as required to be deposited with bid for 
the proposed work. The amount of deposit 
with bid for the same will be $500, and 
will be retained as a part of the security untii 
the completion of the work; the amount of 
labor bond required on execution of contract 
$3.500; the amount of bond for the faithful 
performance of contract, on execution of con- 
tract, $5,000. All proposals for the above 
work must be addressed to the Suverintendent 
of Public Works, at Albany, N. Y., and must 
be endorsed on envelope, ‘‘Proposal for the 
improvement of the Erie canal. by building 
the Cartereville waste weir and spillway. at 
Station 721, Sec. 15."" The right is reserved to 
reject any or all bids.. 

GEO. W. ALDRIDG®, 
42-2t Superintendent of Public Works. 


NEW YORK STATE CANALS. 
NOTICE TO CONTRACTORS. 


OFFICE OF THE ? 
SUPERINTR* DFYT OF PuRtIC Works, 
ALBANY, N. Y.. October 12, 12986. § 


Pursuant to chapter 79. laws of 1895, and 
chapter 794, laws of 1896. sealed proposals 
will be received by the Superintendent of Pub- 
Ne Works, at his office in Albany, N. Y.. until 
Thursday. October 29th, 1896, at 12 o’clock 
noon of that dav. for the improvement of the 
frie canal on Sec. 21, from the head of the 
Lockport locks to Station 328, near McDon- 
alf’s culvert. 

Plans. specifications. notices and form of 
contract may be seen from the date of publi- 
cation of this notice to the date fixed for the 
receint of pronosals, at the office of the Super- 
intendent of Public Works, in Albany, N. Y.. 





NEW YORK STATE CANALS. 
NOTICE TO CONTRACTORS. 


OFFICE OF THE ? 
SCPERINTENDENT OF PUBLIC Wores, 
ALBARY, X. Y. October 12 1896. 


Pursuant to chapter 79, laws of 1895, and 
chapter 794, laws of 1896, sealed proposals 
will be received by the Superintendent of Pub- 
lic Works, at his office in Albany, N. Y., until 
Thursday, October 29th, 1896, at 12 o’clock 
noon of that day, for the improvement of the 
Erie Canal between Station 328, Sec. 21, near 
McDonald’s culvert, to Station 87x10, Sec. 
23, near Ferry Street, Buffalo, N. Y. 

Plans. specifications, notices and form of 
contract may be seen from the date of publi- 
cation of this notice to the date fixed for the 
receipt of proposals, at the office of the Super- 
intendent of Public Works, in Albany, N. Y.. 
nd at the office of Thomas Wheeler, Assistant 
Superintendent of Public Works, in Syracuse, 
N. Y., and at the office of R. G. Lay, Assist- 
ant Superintendent of Public Works, in 


hester, N. Y. 

REQUIREMENTS.—In the selection of ce- 
ments to be used in the said work, those 
manufactered in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case ary questions skall arise in relation 
to the accuracy of the cement tests as pro- 
vided in the specifications for this work, the 
Superintendent of Public Works may require 
that said teste shall be repeated in the pres- 
ence of and under the supervision of agents 
or experts employed by him to enable him to 
settle the questions thus raised. 

The Superintendent of Public Works will re- 
quire that all prices which shall be agreed 
upon between the contractor and resident en- 
gineer as compensation for materials and 
work furnished and done and for which no 
prices are fixed in the contract, shall be sub- 
mitted to him for approval or rejection. The 
location and extent of all borrow pits and 
spoil banks, proposed to be appropriated out- 
side of the present canal apvropriation lines 
must be determined by the Suverintendent of 
Public Works before the resident engineer 
shall direct that materials shall be taken 
therefrom or deposited thereon. 

The delivery of all materials and all other 
work must progress in such order, at such 
times and at such rates of speed as shall be 
satisfactory to the Suncrintendent of lin 
Works as is contemplated by chapter , of 
the laws of 1896. 

_The. eet of ro. wore will 
emplov inspectors to represent his departmert 
in and during the prosecution of the said 
work, and the orders and reauirements of said 
inspectors: must bs observed by the contrac. 
tor. and said inspectors must be furnished 
With every needed dr required facility for the 
‘inspectidn<.of all materials and work under 
the contract. : 


This notice will be publicly exhibited at the 
letting: of) said :work: and will attached to 
and become a part.of any contract which mav 
he executed bv othe Superintendent of Public 
Works for.said work. and shall have the same 
binding .effect as any other or portion 
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N. Y...and at the office of R. G. Lav, Assiat- 
ant Superinterdent of Public Works, in 
Rochester WN. Y. 

REQUIREMENTS.—Inr_ the selection of ce- 
ments to be used fin the said work. those 
manufactered in this state will be etven the 
preference, provided they satiéfactorily pass 
the tests called for by the snecifications. 

In case any questions shall afise’in relation 
to the accuracy of the cement .tésts ‘as pro- 
vided in the specifications for this..qwork, the 
Suverintend«nt of Public Works mav. require 
that said tests shall -be repeated in.the pres- 
enege of.and. under the stmervision .ef agents 
or cxpetts emnloved hv him to enable him to 
settle the anestions thus raised...» © 

Superintendent of Public Works will re- 


upon between the contractot antl resifent: en- 
eineer as compensation for mat ; and 
work furnished and done and for, ch. no 
nricés. are fixed tn the contract, sha Ds 
mitted to him for avproval rejection. “The 


some good iaie institution, of the eltv of- 
|! ; TT ng on, e By 
Tocation and extent of all . pit ‘ 
spail banks, pronosed to be ee a 


side of the present canal aporpvriation Hines | nayable at: sight.‘to’ the Superintendent of 
must be determined by the Sunerin ent ¢* | Public Works. for the amount ‘exnressed bee 
Public Works before the dent engine lew as requi 


to be deposited with. bid. for 
e work. The amount of: sit 
with bid for the same will be $14.500. and 
Will be retained as a vart of the security unti! 
the completion of the work: the amonnt: nf 
Siovetes required on execution of contract. 
Ot : the Laman of bond for the fatthful 
contract, on execution of con- 

a ene nt -eegaenie for the above 
work ressed e Sunerint-ndent 
of Public Works, at Albany, N. Y.. and must 


work must progress in such order, at euch 
times and at such rates of speed as shall. he 
satisfactory to the Sunerinten@ent of Publi- 
Works as is contemplated by chapter 794, of 
the, laws of 12896. : a 


employ inspectors to rerreeent his department 


be endorsed on envelo: “Propx 
improvement of the Erie ‘canal, rw 
tion 328, Sec. 21, near McDonaid's cu 


Station 87 x 10, Sec. 23, near Ferry 


buffalo, N. ¥.” Th » aes 
joct-enaer okt pe right is resery: 


GEO. W. ALDRIDG: 
42-2 Superintendent of Publi- 
—_————— ie S 


WATER WORKS. 
HONTING TON, | 

Sealed proposals will be received 
office of the City Clerk at Huntingt: 
until 6 p. m., of October 24. 1x:y; 
following work, to wit: 

st, For sinking and completing twe) 
eight (8) inch tubular wells, and reco: 
the eleven (11) six-inch wells now in 1 
water supply. 

2d. For rebuilding the pumping stat 
resetting and connecting pumy 
and steam plant. 

3d. For furnishing all material and . 

a steel standpipe, thirty (30) feet in dia 
and seventy-five (75) feet in height, oy 
or concrete masonry substructure, tw: 
(25) feet in height. 

4th. For furnishing and laying, apy 
mately, six (6) miles of cast-iron water 
with the necessary hydrants and yaly: 
for taking up and relaying ten (1 
mains. 

Plans and specifications will be on fil 
office of the Superintendent of Water \ 
at Huntington, Ind.; also at the office o 
Consulting Engineers, room 50s Ass: 
Building, Chicago, Ul., on and after 0 
5, 1896. 

Each proposal must be sealed, address: 
E. Q. Drummond, City Clerk, Huntin: 
Ind., marked ‘‘Proposal for Water Work 
fied check or surety company bond mad: 
able to the City Treasurer of Hunting 
Ind., for the sum of one thousand (1,1) 
lars, as a guarantee that the bidder wil! « 
nto a contract for the construction o; | 
work and furnish the required bond w) 
five days from the date of award. 

The City Council reserves the right | 
ject any and all bids. 

Dated at Huntington, Ind., October 3. iN» 

E. Q. DRUMMOND, City ci) 

STURTEVANT & TODD, Consult. E 


ine ma 


Ad 
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Te 
U. S. ENGINEER OFFICE, 106 Granby s 
Norfolk, Va., Sept. 9, 1896.—Sealed proposa 
for DREDGING Western Branch of Blizal 
River, Va., will be received here uni! 12 
Q’clock, Oct. 26, 1806, and then publi 
opened, Information furnished on applica 
tion. THOS. L. CASEY,Capt. Engrs. 40-2teow 
ee, 


TOWARDS THE SETTING SUN. 


’Tis said that every land has its season a 
time when nature smiles in all her ; 
beauty. Mexico and California have opened 
their doors for the winter travel that 
a milder and more genial clime. The South 
ern Railway, “Piedmont Air Line,’ in co 
nection with the Southern Pacific, via New 
Orleans, offers the most attractive rout 
Taking a southerly course, no snow or i 
where the winds are soft and mellow and th: 
very air coaxes one to revel among the th 
and charms of nature. The Southern Pullman 
Vestibuled Limited, operated solid betwee: 
New York and New Orleans the year round 
is one of the finest equipped vestibuled trai 
carrying dining and sleeping cars, and, after 
November 9th, the Sunset Limited wil! resume 
its schedules to connect, thus giving the most 
superb service between New York and the 
Pacific coast. For further information cal! 
on or address General Eastern Office Southern 
Ry., 271 Broadway. 


IT’S A GO. 


Since October Ist, when the open season 
began, the influx of sportsmen to the ‘Wilds 
of Maine’’ has been generally increasing. 

. These annual sh expeditions are to the 
hunter. a_ source of t pleasure, and for a 
long time previous to his departure for the 
“Happy. Hunting Ground,” his time is .ccu 
pied in elaborate preparation for the trip 
which to him has no equal. 

, A day’s time will carry one into the wild- 
est of-forests’ where Moose, Deer and other 
game feign supreme, and with the assistance 
of a guide and a good gun it will be no one’s 
— t your own if you don’t have a good 

me. 

In the rémotest. sections of the hunting re 
gion are well-equipped camps belonging ei'her 
to hunting ‘clubs or private individuals, w!\ h 
can be h for short periods, and w here 
the ‘Brown October Days’’ can be passe! 0 
bliss and happiness. 

through service of the Boston & Maine 
Ratizesd and.its connecting lines to al! hu"! 
D sem 





fully equipped. and every fac'lity 
w will benefit 
eller will be inuagurated. 
ee regarding trains. etc., may be 
obtained a 4 sn ticket offices, or at the 
Boston City Ticket Office, 322 Washington St. 


ge 


e huntsman or the trav- 





Contract Work Sh 


ould Always be Advertised in a Paper Read by Contractors. 


Nearly Every Prominent Contractor and Manufacturer of Contractors’ Supplies in North Americe Reads Engineering News 
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